RG 104, 8KRA-104-84-042 

Box 1, Volume II 


Miscellaneous Letters Received, 
1897-1903. Letters Received Relating 
to the Construction of the New Denver 

Mint, 1897-1906. 


E T T >: R 


‘■R R C E I V E D 


J^ron Auijiu;'. r;r>,l'jrK' 


7 ^ ^ IQ I ' ^*1 



























' 'U v> 5 - : ■■ 'k-:-;' 



.W^i^ 


r *' 

* * . '■ 'j0 

^,'4 . ’ "• 

'VL 

K 


V 

■ , • * -iL ■ 




’V 


1 


/ 


IV> infurt prompt oOeMm poKr refiy muM rofor to Oto Mialt in eti 

St^easttrB Sepattmcot, 


eirde. 



Of fbz SixtvzvoiBina ^vx^hifzoUy V *' y 

W8«ftln«ton, i.«, Aug, 25, 1898. 

Sup 07 intend 6 nt of Conetructioiij 

U, s. Mint (new), 

Denver, Colorado* 

I am in receipt of your letter of the 15 th instant relative 
to information desired regarding flue linii^ of the building 
under your chsLrge,and I have to advise you as follows: 

All sections of flue linings are to have joints riveted 
and soldered* The horizontal joints formed by section of linings 
are to have locic joints only as indicated by detail* All register 
openings are to be located as stated in your let ter,with ex>- 
ception of openings in wall for heating basement rooms,which 
will be placed two inches below basement ceiling* 


Respectfully yours. 




z 


To insure prompt aOeniion your reply must refer to the inUials in circle. 


Officz at Xtiz ,Stt:pmri3liX0 ^xtmzsX, 
masMttston, g, 

Superintendent of Construction, 

U, S. Mint Building (New), 

Denver, Colorado. 

Sir:- 



August 27, 1898. 


I have to acknowledge the receipt of your letter of the 
23rd instant, regarding the use of cement at the building in 
your charge, and enclosing letter from McPhee & McGinnity 
stating that they have on hand a quantity of Dyckerhoff ce¬ 
ment. It is very satisfactory to know that the Dyckerhoff 
has been received, and it is hoped that the supply will be 
sufficient, so that no further change will be made until the 
Red Diamond is again on the market. 

In regard to the difference in the grinding of the "Alsen" 
cement, it is possible that the foreign cement for sale at 
Denver is some old stock shipped west, and not fresh importa¬ 
tions. In using this cement, please, if possible, find out 
whether such is the case. Freshly imported "Alsen" cement 
should not show the difference in grinding indicated in your 
letter. 

Please keep this office fully informed as you are able 
to obtain information regarding the prospects of getting the 
Red Diamond. 


Respectfully yours. 




Architect. 
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V»rm No. 168. 

THB WESTERIff UlVIOIff TELEGRAPH GONPAIVY. 


21,000 OFFICES IN 


-INCORPORATED- 

AMERICA. CABLE SERVICE TO ALL THE WORLD. 


i ompMy TRANSMITS and DELIVERS messages only on conditions limiting its liability, which have been assented to by the sender of the following inessa^ 
- errors be OTajue<i against only by repeating a message back to the sending station for comparison, and the Company will not hold itself liable for errors or del37*f 
iBiransmissioD or aeu^ery of Unrepeateu MeHsages, beyond the amount of tolls paid thereon, nor m anv case where the claim is not presented in writing within sixty dar' 
messa^ is fi; i with the Company for transmission. * 

This is an UNREirRATED MESoAGE, and is delivered by request of the sender, under the conditions named above. 

^ _ THOS. T. ECKERT, President and General Manager. 

: . - ■ —- .-A- — 



RECEIVED at 1629 to 1633 Lawrence 8t., Denver, Colo. 

81 ch Qg Nr 32 Paid Govt 

Washington, DC# Aug 3 1-98 
Supt Ullery# New Mint D0nv0r,Gol# 


Jitandard Tim*. 


Report by wiro to-morrow whethi^r 
work is compl 0 t 0 to first 
floor level or state when 
it will probably b© comploited# 

C E Kemper, Acting supervising Architect. * 

10a. 
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To in9uro prompt attenUon 


pt attention yottr reply mwst refer to the initiaUf in circle, 
mtixz xrf m MnpztvisiuQ 

g. August 31. IJ 


Enclose 


© 


August 31,1898, 


Superintendent of Construction, 


U,S.Mint (New), 


Denver, Colorado, 


Sir: 


For your information enclosed find copy of office letter of the 
6th instant addressed to Mr.J.A.McIntyre, contractor for the foundations 
superstructure and roof covering of the building under your chai’ge, in 
relation to the granite to be supplied for column footings. It may 
be noted that Lawson gi-anite is acceptable, and you are requested to 
report to this office whether any column footings have been delivered, 
and to ascertain and state the quarry from which the same are taken. 


_ ReaneotfuUv vours. 



Acting Supervising Architect": 




Copy. 


io ioffure ptonipl aiteation your reply must refer to the initials in circle. 

Sreasut*0 geijartmeut, 

©fficu jjf ttie 5upex;vriBiTX0 JircMtect, 

^^astxitX0tcrtt, g. August 6,1898. 

Mr. J. A. McIntyre, 

1305 South 8th St. 

Denver, Colorado. 

Sir; 

Your telegram of the 4th instant,asking for the privilege of 
substituting Platte Canon Granite for column footings,etc. ,under your 
contract for the foundations,superstructure and roof coverings of the 
U. S. Mint Building at Denver, Colorado,ls received,and the following 
dispatch has just been sent you,which is hereby confirmed. 

" Lawson Granite having been approved,no change can be made". 

It has always been taken for granted in this office that when a 
contractor submitted samples of materials for approval under his con¬ 
tract he had made such arrangements and investigation as would warrant 
such action,and if he has not done so,the office cannot consent to t.on- 
stantly change and revise decisions once made. 

Many requests have been received since you entered into this contract 
making changes,and this office does not consider it wise to 
depart from its established custom of insisting that the contractor 
f'lrnish the material submitted by him for approval. 

In the future,in order to avoid any inconvenience in obtaining 
“^^teriai,you are particularly requested not to submit samples for 



Mr* J* A* Mclntiro, 


Page 2. 


you .,oro«shly ...u„o<, th,..,, .„™vou.,u.o. 

..n oe „o „,„ouxty oofioxu, .„u ,..xx.y O. 0 .XO 00 . 

Respectfully yours. 

Signed* James P. Low* 
Acting Supervising Architect. 
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To intftre promjpt ottenHon 


rtfer to Ike iniiiaU in eirde. 




Enclose. 


gepartm^Kt, 

Of jSix JteperiiijBfee 
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Augiist 31,1898. 


Superintendent of Construction, 

U.S.Mint (New), 

Denver, Colorado. 

Sir: 

Enclosed herewith find two letters addressed to Mr.Joseph T.H. 

Hall, Inspector of Granite, &c., at the building under your charge, 

irecting him to visit the quarries near Dawson, Colorado, from which 

e Platte Canon granite is to be supplied to be used in connection 

wi h work at the building named, and also at the U.S.Public Building 
at Cheyenne, V/yoiaing. * 

You are requested to hand said letters to Mr.Hall, after perusing 
the same for your information and guidance. 

Respectfully yours, 

ArchiteoT. 


^ Acting Supervising 





To insure prompt attention your reply must refer to the initials in circle. 


Enclose* 


ircasttrs §epattraeat, 

®ffice at tte Sape)wilBtn0 ^exfittectv 



September 3,1898. 


Superintendent of Construction, 

U.S.Mint (New), 

Denver, Colorado* 

» • 

Sir: 


Enclosed find copy of a letter this day addressed to Mr.John A. 

McIntyre, contractor for the foundations, superstructure,roof covering, 

&c., of the building under your charge, in relation to the backward 
condition of the work. 


_ The letter will explain itself, and you are requested, on the 30t] 
ins an , to address a special oomtramication to this office, stating 

ully the conditions as they exist at that date, and with your specific 

reooiMiendation, as to the Goveminent availing itself of + 
of tv, X I av<ij.a.ing Itself of that provision 

Of the contract which gives it the right after re t • 
tr, t 1 alter certain formal it iec 

0 take possession of the work and nroo,^' + ..r. 

0, th. .... I 

Respectfully yours. 




itect* 


To insure prompt attention your reply must refer to the initials in circle. 
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COMPAMT. 


21,000 OFFICES IN AMERICAr^^tEgERVCE TO ALt- THE WO^ 

.. 

ibutiHon j THOS. T. ECKERT, President and General Manager. 



received at 1629 to 1633 Lawrence 8t., Denver, Colo. 

M. Standard Time 

154 Ch Yt Nr 48 Paid flOTt 

Washington, DC. Sop 6-98 



Superintendont of Oonatrucotion , 

U S Mint, Bldg, (Now) 
Dewmf^r, Co!l.o>« 

Ascertain and wire McIntyre himself 

owns John A McIntyre fremont county 
Colorado granite quarry or wiiether other 
parties are interested in granite approved 
for the building amplify by letter 
if necessaryo 

C B Kemper^ 

ftctg Supervising archi¬ 
tect o I245p. 
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To iitsvre prompt aUention your reply muU refer to the initials in circle. 

grsjiBttrB gjKpartmjmt, 
of ttxje jtupzwijiins 

Wasiiitigtjcm, Sopteniber 8,1898 



Mr. Lee Ullery, 

Superintendent of Construction, 

U. S.l[int, 

Denver, Colo. 

Sir: 

You are advised that the Department, has this day accepted 
the proposal of the . Nielsen Wall Paper Company, to furnish 
all the labor to complete miscellaneous repairs and painting at 
the Court-House and Post-Office building at Denver, Colorado, in 
accordance with the specification, for the sum of two thousand 
one hundred and twenty dollars ($2,120.), it being the lowest of 
8 received in response to advertisement. 

In transmitting the-proposals, the Custodian Intimates that 
this firm is said to have slif^ted contract v«)rk, upon which they 
were engaged,in some cases, and for that reason it is desired that 
you vdll give, in conjunction with the Custodian of the building, 
the direction of the work your personal supervision. 

The Custodian has been advised that you will assist him. and 
it is desired that you will aid him to the end that the specifi- 
shall be strictly conplied with. 


-1- 


P^e 2 


Lee Denver, Colo. Sept.8/9e. 


Please acknowledge receipt of this letter, conferring in 
the meantime with the Custodian in relation to the work. 

Respectfully yours, 





Acting Supervising Archit^ 



I o 


To %7mTo prompt attenticm 


yout reply muet refer to the initials in oircU. 


<!^ttlzz of MnpotvisinQ ^xmtext, 
W^KsUinsfton, §, 


September 10, 1S9 



Stipe rintendent oT Cons true t ion. 
United States Mint,(ne’; 7 ) 
Denver, col or ado * 

Sir:- 


I am in ^receipt of a letter of the 3rd Instant ft-om the 

contractor for the mildlng under your charge relative to the 

dtaensions of terra-cotta flue linings,and in reply you are 

advised that the dimensions noted on plans are outside measure- 
ments. 

You T/ill please so advise tiie contractor, 

Respectitoly yours. 



^ Acting Supervising^chi^ot, 




II 


DIVISION OF 




RBVHNUa OUTTBR 8BRVI0B. 


(Office c(f tfte Mzcvztax^f 
'®!lastiiW0tow, OF., Sept. 14, 1898 


Superintendent of Construction 
U. S, Mint (new). 


Denver, Colorado 


Sir: 


Referring to your letter of July 27th, last, addressed 
to the Supervising Architect, you are infoiroed that one Nation¬ 
al Ensign, 4-1/^ by 8 feet, for use of the temporary office 
building at the U. S, Mint, has been forwarded by to-day*s 
mail to your address. 

You are reqiiested to acknowledge receipt of the flag 

named. 


Respectfully yours. 



S 


To injure prorapt aUention your reply must refer to the initidU in circle. 
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EIICLOSURE, 


gjepartmjeixt, 
of tlije Mupsxvisine 


^! 9 iastiitx 0 t 0 u, September 15, 1898# 


Superintendent of Construction, 
U*S* Mint Building, (New), 
Denver, Colorado* 


Sir: 


Your letter of the 6 th instant is received in relation to 
visiting the quarry from which granite is to be taken for the 
masonry of superstructure for the building under your charge as 
embraced in a contract with John A. McIntyre* 

You are informed that Mr*James P*Low, Chief of the Techni¬ 
cal Division of this Office,has been entrusted with enquiring 
into all the conditions affecting this feature, and he has prob¬ 
ably called upon you near the time of the delivery of this com¬ 
munication, In this connection enclosed for your information 
find copy of letter addressed to this office by the contractor 
named, under date of the 8 th instant, intimating that such 
progress will be made as will be satisfactory and implying that 
this will include the completion of work to first floor line* 
Please advise this office whether the prospects are favorable 
such accomplishment# 


Respectfully your 
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Printed heading. 


Rooms 402-404 Cooper Building. 

Denver, Colorado, Sept,- 1898. 



Sept.1,1898. - -.^ 

succeeded ^ in° surmount ini afl ®the®di???^i, It-^ 

surrounded the work and^am confidant^th^+^'^®®+?^^2^ heretofore 
October I shall be able t^ S S 4ay of, 

the work as will be fully satilflcSi^ t^your°^f?ce®^®®^ 

* 


COPY, 

< 
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F<J<M 1 - 8 - 18 -V 8 - 1 II 

THOMAS C. CAIRNS 

General Manager 

LEDYARD M. BAILEY 

Accountant 


“ai” telegraphic code 

TELEPHONE 620 


IP)ortlanb Cement Compani? of mtab 


Office and Works 

Eighth South & Fifth West Streets 


MANUFACTURERS OF 

PORTLAND GEMENT 

SALT LAKE CITY, UTAH, SOpt,. 1898. 


LEE ULLEPy, ESQ, 

Sup’t, CorLSt,ruct.ion U.S.Mlnt., Denver, Colo. 

Dear Sir:- 

yj’p "^mve youi’ favor of tilie 13t<li inst/ and t/ake 
in advlsliiE you t,Uat, w© expect, to ship the first car of 
ceyient for the Mint, througli the Sayre-Newton Lumoer .o, wit i,-n 

°HoSnrt.-nS^'t-hi® satisfactoi-y, we are. 

Yours very truly, 

Portland^C^^Ti^T^^ of Utah 

Accountant. 


IS' 



in cir<^€. 


Enclosure. 


mUcz of thz Snpexoising ^vcUUct, 
Wi^sUington, §, 



September 17, 1898. 



I return herewith voucher, in duplicate, certified by 

you, in favor of J. T. H. Hall, in the sum of.$2.70, 

for expenses incurred in traveling under orders from this Depart¬ 
ment, from Denver, to Dawson, Colorado, and return, for payment 
by the Disbursing Agent of the building, from funds in his hands 

appropriated for 'Mint Building. Denver, Colorado.* as per instruo- 
tions this day given. 


Respectfully yours 



Acting Chief Executive Officer. 




To inmre prompt utteniioH 


iC 


your re^y mutt refer to tie inituUi in eirele. 




0 


gzpuvtmmt, 

mticz of ttxz 5tt:pjKWllj5ttX0 ^vx^mcty 


m^sUn&tjm, §. (i^,^ September 19^ 1898^ 


ifr% Lee Ullery, 


Superintendent of Construction, 


U.S^Mint Building, (New^, 


Denver^ Colorado* 


Sir: 


On July 18th last,the Custodian of the Court House and Post 
Office, Denver,Colorado.,was authorized to accept the proposal 
of Charles J*Dunn, in amount $1283.00 for constructing new mail¬ 
ing platform,enclosure &o. All papers are on the files..of'.the 
Custodian of the building* 

You are requested to visit the building and to make an ezam- 
ination of the work as to its having been supplied in full ac¬ 
cord with the terms of the agreement* Please point out to the 
Custodian ai^r omissions or defects in order that the same may¬ 
be supplied and corrected. If the work is satisfactory please 
place your initials on a voucher in final payment for the work 
^hioh the Custodian has been requested to forward to this office 


Respectfully yours 



Foma 34. > 

Ed. 12 10 97 2.000.; 
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ADVISING OF REMITTANCE OF FUNDS. 


^tjeasuin^ ^qiatrtntent. 

I 

OmoM or SUPERVISING ARCHITECT, 
Washington, D. C., September 20, ,189^.^* 


Sir: 


You r estimate of funds requ ired durin g the month of Sep t emb e r, 

180b ,for the work under your cha rge, is received. I have to advise you that a 
remittance of 0 10^000,00 ^mto Otis B.Spencer, 

Disbursing Agent, has been requested. 

Respeclfully yours, 



Ac 11 ng^ '// ief Kxecutive Officer. 


Mr. Lee Ullery, 


H 


Superintendent U. S. Ml nt, 
Denver,Colo. 




letters m reply to official communications must refer to mitial in upper light hand corner.) 

Srmsurg ^zpKximmX, 

Office crt thz ^npzxysisiuQ ^vctiitzctf 


'SSlasMttgtxm, g. Sep tember 22nd, 1898^ 




Superintendent of Construction, 
u«.So Mint Building, (new), 
Dfenver, Colorado. 


Sir: 

I have to direct that you will,on the last day of the present 
month,prepare and mail a latter addressed to this office,giving 
lefly out explicitly the following information: 

5’^ST, The point of advancement of each branch of the work 
at September 30th,1898; and, ^ 

SECOHD, A brief synopsis of the work accomplished during the 
year ending September 30th, 1898. ^ ® 

It should be noted that quantities are not desired,but the 
statement should be prepared in such manner as will convey read¬ 
ily the condition of the work,for use in connection with the 
preparation of the annual report of operations on buildings un- 

office for the yoar ending September 

JLo^Oo 

Upon receipt of this you are directed to submit an estimate 
cf the cost of securing photographic views of the buildinc in 
accordance with the spirit of Section Vlll of printed "Instruc¬ 
tions to Superintendents", in order that if so desired proper De¬ 
partmental action may be taken authorizing you to incur a liabil¬ 
ity for obtaining views of the building,each negative to have 
scratched on the lower left hand corner, on the film side of the 

negative, the title and location of the building and date, which 
must be September 30th,1890. 

Respectfully yours, 

ervising^lrchitec t. 






jElIvi5R;C0L0.,(novr) itLnt. 

Tq insure prortipt attention your reply m/ust refer to the initials in circle. 

* grjeasnrs gjepartrajetit, 

a^ttis^z of tiue ^mpzxvlsiuii ^vKMtzsckf 

V 

mafsMngtou, g. ®., September 24, 



Superintendent of Const ruction, 

United States (ner^/’) Mint, 

Denver, Colorado. 

Sir:- 

I am in receipt of your letter of the 20th instant relative 
to the dinensiono of stone above first storj^ openings of the 
Colfax Avenue elevation of the building under youi’ charge,shov/n 
on draT/ing #7,and in reply you are advised that there is no 
oDjeotlon to your request to mke the fractional Inches halves 

instead of thlvio-to oorijespond. with the ceasurehents on the 
worlcrien*s rules. 



chit 00 t. 



2-0 


njjfVER,COLO.,(new) miOT. 

To iruture prompt attention your reply must refer to the iniUale in drde. 



®tfiCR atf thz Shxpzxvisinsi ^xcUltzK^ 

masWttflptcrn, i. September 24, 




superintendent of Construction, 
UUited States (ne-w) lUnt, 
Denver , Colorado . 

Sir:- 


I aE In rooeipt of yovi letter of the 20th Instant relative 
to lintels and hearing plates for the hulldl^ig tinder your charge 
as shcm on drawings iios.31 and 13,and In reply you are advised 


that tne lintels and bearings plates 
will be satisfactory to tbls office* 


as indicated on drawing #^i 


Rospeotfully yours, 



R. 



^ / 
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■V 


j.K.Taylor, 

Supervising Architect, 


2 1 , 


f Washington, D.C. 

i» 

pear Siri- 

I am advised by a letter of thi ^ v.« . 

ui Lnio date received from Ur.Lee 

Ollery, Supt. of Construction in charco of tho work under ny contract 
on the Denver Mint Buildinc, that, under a final inspection which has 
bGcn nade by the Government of tlie cjuarry from v/hich tlie gra^^ granite 
is noT/ being extracted for use in tho superstructure of the Mint Build¬ 
ing, a large proportion of the granite which has already been cut is 
unsatisfactory to the Government, and that the conditions at the quarrj'’ 
are such as will probably entail a considerable delay in procuring suf¬ 
ficient granite of tlie quality and texture required by t]ie Governncnt 
inspection, and asking me for a statement to the Government with refer¬ 
ence to the matter. I hi?.ve also had the pleasure of seme consultation 
‘dth Ur .Lowe, representing your office, respecting tho same natter, and 
response to the sane I beg to submit to you the follov/ing statement: 

■Jhe original sample which accompanied my bid for the work, 
*ichwas subsequently awarded to me by the Govoriuiont, was aoconpaniod 
'>y a Simple or eranite taken from a quarry near Cotopaxi, In Fremont 
beloncinc to Mr. Gray .-.nd his associates, but with whom I 
*^®finltely arranced for tho supplyinc o^' cranite neceosai, 

in connection with this contract, should said sample be ao P ^ 

approved by the Government. Subsequently when it appeared tta 
to bo accepted, definite contracts were enter 

in my behalf for the furnishing of Granite for this PU ^ 

-u TT>* TTllery hr .Ha. 

ri iin inspection subsequently made V • 


^•^erod in procuring granite of a uniform color pepartmont 


Of 


in tliis connection I refer you to my 


i-6tli,l896. 



■'*' Further exanination and inspection of the imediate vicinity , 

,^0 the Cray cranite was located developed that the o.uarry kno-vn as 
the Gilman quarry contained probably a larger amount of granite of simi- 
qualities, and the final samples ^vhich ivere sent to you of the gray 
rranite^wero taken from the Gilman quarry, as fully explained to you in 
i^i^ttor Of June 18th,1898, in Mhich I endeavored to explain to you fully 
the situation as to the location of quarries and the similarity of the 


fiml samp3.GB so subnit tod. 

Subsequent to Ur.Ullery's visit to this quarry with Mr.Hayes 
I visited the Gilman quarry myself and carefully inspected the same, and 
believed there v/as a more favorable outlook for obtn.ining sufficient 
cranite of uniform color and texture from this quarry than from the Gray 
quarry. Upon my return I consulted with Mr.Ullery and was satisfied that 
he ".vas of the same opinion as to the Gilmn quarry as myself. 

On Juno 24th,1898, I forv;ardod to your office samples of gran- 
ito fri^ the Lawson quarry, Cletar Creek County, and also sample of gray 
griinito frpm the McIntyre quarry,Arkins, Colorado, The McIntyre sample 
was submitted for consideration for use in the superstructure of the build 
-ing in connection v/itli tlie original sample of Cotopjixi granite* This 
.'p.s likeY/i%e accompanied by a letter from myself on the date of June 24th, 
explaining tliat the sample was submitted in order that the Government 
should bo permitted to choose and select the sample most satisfactory* 

pn Juno 29th,1898, your office advised me that it would approve 
of tjio Arl0.ns granite, provided that there was no additional cost to tho 
Government, and requesting a duplicate sample of Arkins granite. 

On the IGth day of July,1898, I received a telegram from the 
department advising mox that the Government would insist on the granite 
''According to the original sample, and I was advised by letter dated July 
from your office, that after full consideration it had been deemed 
--•Ino your Department to depart from tlic -terns of the original con- 

^ *1 n ^ 

‘ ‘Uid rejecting tho use of Arkins granite, and instructing me to pro- 



cei 






under the terns of the contract usinc the sample as^ibnitted with 


orieinal bid. 

On July 7th,1898, I forwarded to your office the samples of 
gray granite first called for b^^ your prior telegram and notifi¬ 
cation from lIr,Ullery, and also advised you that I had entered into con¬ 
tracts for the qu.arrying of the granite from the Arkins quarry, I had 
likewise entered into contract for the purchase of the quarry,which I 
have continued to hold, and am now in position to handle the sane, 

I advised your office by wire on July 17th, after your advising 
ing nc of the approval of the Arkins granite, of the hardship which 
7puld be incurred by me in a rejection of the s;ino, and the insistence 
of the procurement of the origin.il gray granite from Cotopiixi, said tele¬ 
gram being addressed to C,R,Kemper, as Acting Supervising Architect, 
but was advised by your letter of July 23rd,1898, that the Governnent 
had determined upon the use of the gray graniite according to the sample 
originally submitted from the Cotopaxi quarries. 

At tliat time, in order that there might be no possible misun¬ 
derstanding, and before incurring the necessary expense of fully opening 
and developing the Cotopaxi quarries, I sent to your office on July 22nd 
a telorram again explaining to you the ox.act situation as to the selec¬ 


tion txr.thc final samples of Cotopaxi gray gr.anito, .and c.alling your 
fittention to my letter of June 18th, in which I had attempted to fully 
to you the situation, and requesting your department to be ful¬ 
ly satisfied of the exact situation in order to avoid any nisunderst.and- 
‘■•C or furtl.er delay In connoetlon .Yith ny contract. I tliareupon closed 


«cntracts with the owners of the quarry and my sub-contractor for the 
and delivery of tho amount, quality and kind of eranite requir- 
'^■'51^.contract ^vith the Government, and ordered tho v,erk to proceed 
' despatch, in order that no delay or onbarrassuont nicht bo 

jl in the n.attor of procurement of the Cray eranite necessary to 
with the terms of ay contract wita the Oovernno 








xiIr*John Routt, nv 

9 V ""Uo-contractor, inmedlni-oi’r 

the ain.rr-v 4.r Viatel/ comriencocl v/ork 

tne .uar.. .t the point ..ene ..a ..io t.e ox,.,nation al 

referred to. He has enercetically moa that t,ne • a 

.r. Of auarryin, the granite repaired and at " "" 

^ qurea, and at a very larco expense to 

hinselr h.-is thoroughly explored 

explored the quarry and prepared a larce amount 

of granite for shipment to Denver. 

Ur.Routt, a short time since, advised me, and lilcowise, as I 
am informed, advised Mr.Ullery that there was a very serious doubt in 
his mind as to whether or not the necessary quantity of granite of the 
texture and color required could be procured from the quarry upon which 
he was at work, and asked for a fin,al inspection of the quarry to the end 
that this question should be finally determined, and I am now advised 
.,iat Ur .Hall, and Inspector for the Government, in company with your Mr. 
lowe, has m,ido such Inspection, and ,ua satisfied that, they are both of 
the opinion that it would be extremely difficult, if not impossible, to 
procure from this source the required quantity and size of granite of the 
texture and color required by my contract. Mr .Hall and Mr.Lowo have like- 
'■'Ise inspected the granite at Arkins, Colo.,a s,-inple of which was sub- 
■^J-tted to your office, and which was under discussion at one time in this 
<3oniiect#o?i,and you T/ill probably be advised by them as to the situation 

f 

^ospooting'this granite. 

Un^er all of these circumstances, and considering the situation 
it noY/ exists and what I learn from Mr.Lowo and Hr .Rail in connection 
the natter, I beg to say that I an certainly .anxious to entirely 
your Department on this question of granite and to procure for 
‘ - 'io best quality and color of granite possible, and to that end 

* i.tbored most diligently and earnestly up to the present tine. I 
'"^Pencied quite an amount of money in connection with the invcstiga- 
^ quarries and my sub-contractor, Hr. Routt,has also expended 

' •• Ihrge amount of money in quarrying the Cotop,.xi granite and we 




jjjjve all, I assuno, acted in the best of faith in the belief that wo wonl 
be able to fully conply in every respect with every reiiuirenont of your 
Department in connection "with this granite# I very much fear, however, 
that it v^ill not bo possible within any reasonable time to secure suf¬ 
ficient stone from the Cotopaxi quarry of the required dinensions,color 
and texture, and that unless some further tarrangenents is made in connec¬ 
tion with the granite a very serious delay v/ill occur in my work, if in¬ 
deed, the granite as required could be procured at all# 

Your llr.Lowe is in a position to advise you, and undoubtedly 
vrill advise you fully respecting the faults v/'hich have developed in the 
Cotopaxi quarry, all of which I beg to assure your Department "wero entire¬ 
ly unknown to me, and I h.ive no doubt of your confidence in this connec¬ 
tion that I acted in the best of faith in my opinion that the required 
quantity and quality of granite could be taken from this source# 

I an in a position, hov/evor, at the present time to ronevf my 
offer to furnish to the (Jovernnent the Arkins granite, as per sample 
heretofore submitted to you and at one time accepted by your Department, 
and will do so at the sane price as that called for in my bid upon Coto¬ 
paxi granite# Prom what investigation I have been able to make and 
caused to be made I am vory confident that the difficulties which vfe have 
encountered in attempting to secure this granite from the Cotopaxi quar- 
i*ios would not exist with reference to the Arkins quarry, and that as 

as the Arkins quarry could bo proporly opened, which v/ould require a 
timo, I could procure granite from this source v/ith greater case 
promptness tlian v/ould have been possible from the Cotopaxi quarries; 
under the circumstances, if such change should bo made somo do lay 
■ - 6 absolutely unavoidable in order to enable us to so open the Ar- 

‘ quarries as to enablo us to socuro granite of the proper dimonsions 

The change,of course, in addition to this unavoidable delay 






(G) 


(which, however, I bee to assure you will be roducett to the absolute 
ninlraun, and in my opinion will not affect the time for the completion 
of the work as originally specified in my contract with the United 
States), will cause some additional expense and will cause quite a con¬ 
siderable loss to ay sub-contractor, Mr .Routt, who has in this entire ' 
matter acted in the best of faith and most diligently in the pursuance 
Of the terms of his contract, and I beg to submit to your Department th< 
consideration of all these circumstances in connection with ay proposal 
toyjhange the granite, if deemed advisable by your Department, in order 
tl^t a fair and equitable agreement may be made between the Department 
and nyself as to wJiat should be required of mo. 

I I .am extremely .anxious to do everything possible to expedite 

|he settlonont of this matter, but fully appreciate the absolute neces- 

Blty Of having this question carefully fln.ally determined before ' 

proceeding further, and hope you will be .able to advise me of your ulti- 
decision at a very early day. 


Vory truly yours, 

(Signed) J.A.MeIntyro• 


JOHN A. M9INTYRE. 



DENVER. COUO. 
TELEPHONe 1838. 


23 


Denver Colorado^ Sept. 21 1898 


Hon. Lee Ullery Esq 


Supt Construction 


Denver Mint , 

3ir, 

I have the honor to acknowledfje receipt of your letter 
Sept. 23, calling my attention to, the condition of the quarry at 

Oot opaxi . 

I shall give the natter prompt attention, and take pains to if 
possible secure stone equal to the sample approved by the 
Supervising Architect and forwarded yat for ycur guidance in 
eocepting tcterlal for si'd mint. 



/ 

/ 


f 


JOHN A. M?INTYRE. 

seneral contractor. 

pOOMf 402-40^ COOPER BUILDING, 7-U 

Denver. Colo. 

telephone .238 ^ DoHVer Colvorado, Sept. 27 1898. 

Lee Ullery ifisq, 

Supt« Construction • 

Denver Mint Building. 

- Sir. 

I hare the honor to advise you that since She receipt 
of your letter idvising me of the condition of the Cotopaxi iiiarry 
and its inspection by Granite Inspector Hall and Assistant Super-, 
vising Architect Lowe. I am in receipt of a letter from Mr. 

John H. Routt sib-contractor, in which he advises me that since 
the visit of Mr« Hall and Lowe, he has caused two splits to be mad 
in the two largits boulders, which he estimates to contain from 
fifteen to twenty thousand feet each, and finds upon close inspec- 
—tion that the stock is in his opinion equal to sample in your 
hands for your guidance in approving material. 

It would seem then that under certain conditions siafficieit stone 
can be obtained at this point to complete the building under your 

I 

cha rge. 

In tills eoniBCtion I have the honor to ask, that in view of the 
proposition made by me upon this date to the Supervising Archi¬ 
tect, regarding a change from Cotopaxi to Arkins granite, that you 
definite advise me if you desire me, pending the action of the 
Department to continue the quarrying of the Cotopaxi stone. 

Verj'’ pesp ectfu^Jgr. 




Z 6“ 


Fom 4U. ( DENVER,C0L0. , Mint (new) 

cd iJ»«7 2,000 ; ' ^ \ 

AUTHORITY FOR OPEN-MARKET PURCHASE. 

UU lett«r$ in reply to ojflelal eomtnunicatiom muet refer lo intiiat tn upper Hght-hand comer.) 


^reasttrg Pcpartmcwt, 

OFFICE OF THE SUPERVISING AROHITBOT, 

Washington, D. 6S ep t emb er 26, 1898. 

Superintendent of Construction, 

U.S. Mint Building, (Kew), 

Denver, Coloiiado. 



Sir: 


In view of the request and recommendation contained in your 
letter of the 20tll instant and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorised to incur an expenditure not exceed¬ 
ing five dollars ($5.00; 

in securing in open market at lowest prevailing rates: 


photographic views of work on the building, $5*00 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 

above in accordance therewith, payment to .be made from the 
appropriation for the "U.S^Mint Building (new),Denver,Colo." 

Respectfully yours. 

Chief "Execu'WL^" Officer. 


Denver,Mint (new) 

To insure prompt atteniion your reply^must refer U) </*« inUials in circle,, 

©fficje sft Xiiz Mnpexj3i&in$ J^rjcMtejct? 

WiKsUingbm, September 26 ,1898 • 

Superintendent of Construction, 

New Mint, 

Denver, Colo. 

Sir:- 



I have to acknowledge the receipt of your letter of 

your letter of the 22(1 instant, referring to the cement used 

on the building in your charge. The Red Diamond brand having 

already been accepted, it is not tho'^ght best to delay the 

worh for a test of tensile strain of that .monished under 
th, „„ d.llve^. 

upon d.llv,Pv 1. noted, „d « on., „,o„ «. „.,i„ „„ 

b, mily to.t,d, ...d, snonld .„y dofoot .pp.„, 

tified hy telegraph. 

Respectfully yours, 










Supervising) Architect 



J.S.S. 


Mint. (Hew). ' • 

) 

AUTHORITY FOR OPEN-MARKET PURCHASE. 

{AU lett€r$ (n reptv to oJMoi communioatiotu must refer to inUial in upper right-hand earner.) 

^rcasurg department 

OFFICE OF THE SUPERVISING AROHITEOT, 

Washington, £>. c.,September 23 , 1898 

Superintendent of Construction, 

U.S. Mint Building, (New), .. 

Denver, Colorado, 

Sir: 

In view of the request and recommendation contained in your 
letter of the 23rd instant and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorized to incur an expenditure not exceed¬ 
ing four dollars and twenty cents ($4,20^ 

in securing in open market at lowest prevailing rates: 

°'^*^dentfof uso in Supcripten- ^ 4.20 



DEKVEI^,Cg,LO 

Ed. 1216 W 2 , 000 . 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 



aw® accordance therewith.pOTnant to be made from the 

appropriation for the “U.S.Ulnt, tNew), Denver,Colo.* 

Us Respectfully yours, 

Chief Execu-tive OfficeTT 


2 S' 


penvei**Colo.,Mint Bldg. 

To insure ^onvpt attention your reply must refer to the initials in circle. 

gKjmBXirs gjKpaiirtmeiit, 

Enclosure. CWfijce jorf t&je SwirewcriBittg 

WL^stiinQtatXf October 1, 1898. 



Superintendent of Construction, 

Mint Building, 

Denver, Colo. 

Sir:- 

I return herewith voucher, in duplicate, drawn in favor 

of J. T. H. Hall, in the sum of.$17.90, 

for expenses incurred by him in traveling under orders from this 
Department, from Denver to Dawson, Colorado, and other places, and 
return, which please present to the Disbursing Agent of the build¬ 
ing in your charge, for payment from the appropriation for said 
building, as per instructions this day given. 


Respectfully yours. 



Acting Chief Executive Officer 


D. 


r 



flOTien patent. Dm.?0 1887 


No. 17. TREASURY DEPARTMENT 


THc postal COMPANY'S system REACHES ALL IMPORTANT POINTS IN THE UNITED STATES AND BRITISH AMERICA. 

AND via COMMERCIAL CABLES. TO ALL THE WORLD. 



POSTAL T 


ELECRA 



IRAS)*- 


X. . telecraph-cable company. 

t« th. teTOs and conditions printed on tlio back of this blank. 
„ -- n I Manager. JOHN O. S T EVENS, Secretary. ALBE RT B. CHANDLER, President 

ifaocvcd . 0 , a.a.„ OtBcc, ^ Cr.„„,e7i„ir.„.,. nenyer. ^Te.^U.ZTTZT; ' 

iOO ex si s a51 paid ^royt 


’Vashon, Dc. 
Supt lie’" !!int, 
yesterday 


.Oct 5,1898 
Denver, Colo 
telegraphed I!cIntyre 


as 


follows:-"Dept vlll allow 


you.-to substitute arkins /^anite as 


shown by san^le submitted for J 


A I.!clnt’n-e Fremont Co Colorado 
i jional cost of any na"^’Ure 


gra^ nranite provided there is no 
to the .government" Letter 


J K Taylor, Supervising Architect 


12 150 












3o 


Mint Denver,Colo. 

Ito inmre prmpt tUeMm now repJii ««* (a <*« OriKaJ. «• cMt. 

psssttxs geiraKtmeat, 

flXfioj s{ tto aijpetoi2iii0 ^gC Mta a, 

^ <IP*t Octobor 5,1898 



Superintendent of construction. 

New Mint, 

Denver, Colorado. 


Sir , __ 

I have to acknowledge the receipt of your two letters 

of the 28th ultimo, enclosing correspondence between 
Mr. John A, McIntyre, and between lie. McIntyre and his sub¬ 
contractor, Mr. J.H.Routt, all in relation to the granite to 
be supplied for the superstructure of the building in your 


charge, and especially to the supply of granite obtainable 


from the Premont county quarries and Mr. McIntyre's suggestion 
that a change be made to the Arkins granite. 


The following telegram has just been sent you, which is 
hereby confirmed: 


"Department yesterday telegraphed McIntyre as follows: 

' Department will allow you to substitute Arkins 
granite,as shown by sample submit ted, for J.A.McIntvr 
Premont co^ty Colorado Gray Granite provided there 

mlnU-“"LeU°e?!i 


The position of the Oovernment ,ln regard to the entire 
granite question, is ac follows 

Mr. John A. Meintyre has entered into contract,and fur- 
"iahed bond, to supply yre^ont county Cray dranlte,according 
‘0 approved sainple, for the superstructure of the building in 
^ chares; the granite,as represented by the approved earn- 





Supt. Denver, Colo. Page 2. 


pie, is satisfactory, and there appears no other reason for 
making a change than the fact that the waste in quariying 
this granite is such as to cause great inconvenience to the 
contractor. After a careful examination of the whole matter, 
it has been decided to allow the contractor to make the change 
to Arkins granite, provided it entails no additional cost of 

# 

any, nature vfhatsoever to the Government. 

/ 

This letter is written to you simply that you may be 
fully informed as to the exact position of the Government 
regarding this question. 

Respectfully yours, 








'Denver, Colo.,Mint Bldg. 


Enclosure. 


To inmre prompt attention your reply must refer to the initiate in circle. 


at tlue Supitvaising 
WiuaUingtoiXr 



Superintendent of Construction, 

Mint Building, 

Denver, Colo. 


Sir:- 


I enclose herewith bill of J. C. McGuire, for inspection 
of Tn£;|»erials for the building in your charge, to date of July 30, 

1898, in amount....$15.20, 

and you are hereby authorized to issue a voucher in his favor, in 
said sum, for payment by the Disbursing Agent, as per authority 


previously given. 

For the information of the accounting officers, I have to 
request that you attach to the original voucher, a copy of the 
enclosed bill* 

Respectfully j^ours. 



Chief Executive Officer. 






designs 

•“"i. 


TaiPHOW CoNWcnoN. 


JAMES C. McGUlRE, 

ENGINEER AND CONTRACTOR, 
Havemeyer Building, 

No. 26 Cortlandt Street. 


INSPECTION OF IRON, STEEL, 
AND ALL 

ENGINEERING WORKS. 


f 

NEW YORK, N. .Y.,...JlUy 30th, 1898 .189 


SUPERVISING ARCHITECT, 

Treasury Departnent, 

Washington, D* C. 
To JAMES C, McGuire, Dr. : 


For Mill and Shop inspection of material for the Denvd’ 
Mint, to date, as follows: 


Mill, accepted, 

" condemned, 

I 

Shop, 


.X05370 lbs. ✓ 

7618 y 

/ 

112988 lbs. 
4086^ lbs. 

Total 


y 

56^94 tons at 19-3/4.<< ton,— #11.16 
20.43 tons at 19-V4/< ton. — 4.04 ./ 

$15.20 
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subject. 


















Denver, Colo.,Mint Bldg. 

To inattr« prompt atteniion your reply muel refer to the initials in circle. 




Enclosure. 


grcasurg gje?jartmjetxt, 

(Sttixx of ttz Mnpsxxiisiug ^xcUittsi, 



October 6, 1898. 


Superintendent of Construction, 

Mint Building, 

Denver, Colorado. 


Sir;- 

I enclose herewith bill of J. C. McGuire, for inspection 
of materials for the building in your charge, to date of August 


31, 1898, in amount....$37.52, 

less payment on account.... •.....• ...15.20, 

leaving a- balance due and outstanding of.$22.32, 


in which latter amount you are hereby authorized to issue a voucher 
in his favor, for payment by the Disbursing Agent, as per authority 

previously give^^* 

For the information of the accounting officers, I have to 
request that yo« original voucher, a copy of the 

enclosed bill* 

Respectfully yours. 



D. 


Chief Executive Officer. 






designs 

^NS FURNISHED. 


ItUlW"' 


CoUKBCTlON. 


JAMES C. McGUIRE, 
engineer and contractor, 

Havemeyer Building, 

No. 26 Cortlandt Street. 


inspection of iron, steel, 
and all 

engineering works. 
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NEW YORK, hfLuY-ViS t Es ty 


. 




ARC'*1 roc 


y 


Troasiii’y t. 


7/aBhin on, !)• C . 


To .TAItES C. YcOulRE, Rr* ; 


To ai^-d r?hop in.spoction of rr^t rdal -'or -fiie Denver 


Mint to clatG as follov;s; 


Mill, I0y,97t’, lbs. 

Shop, lf9,J7r. « 

y 


/ 

94,986 tons ^ 19-:5/4/i, 

✓ 

9^.986 « ^ 19 - 3 / 4 / 5 , 


Paid On acco\.tnt of previotjs inspection, 
.i.’noL'int dx-ie to date,- 


§ 18 . 7 u 
18, VC 


^t 37.52 


15,20 


'‘^ 22,3 2 


Received Payment, 











.TREASURY DEPARTMENT. 

Rt;CEIVED. 

SEP 26 1898 

Office of oupervisiiig Architect. 
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Denver Mint(new) 


To insure prompt attention your reply must refer to the initieds in circle. 

(Mticz jcri thz l^rjcMtect, 

Enclosure. 

m^sMngtcnx, October 8,1898. 

Superintendent of construction, 

Ne?/ Mint Building, 

Denver, Colorado. 

Sir:- 

I enclose herewith, for your information and the files 
of your office, a copy of a letter of even date, addressed to 
Mr. John A. McIntyre, statin/^ that the Department has de¬ 
cided to allow hijii to substitute Arhins gray granite,as rep¬ 
resented by samples forv;arded with his letter of July 7,1898, 
for the J.A.McIntyre Fremont county gray granite called for 
under his contract for the superstructure of the building in 
your charge, at no additional cost of any nature whatsoever 
to the Government. 

One of the approved samples of Arhins gray granite is 
forwarded you herewith, for the files of your office and your 
guidance in accepting the material. 

Respectfully yours, 



J ^ 


• 0*3 



^r.vcr •'Ir.t ('-ev) . 

{All letters in reply to offided communicaiwns must refer to mUuil in upper riffht-hand corner 

grieasxunj gc^Jattmcltt, 

©fficje Jjf the 3zcvzi^vv(, 

^aslxitt0tatx, i. Oct. f-i . 


vr. John A. ilclntyro, 

Pooth 0th Stroet, 

lionvcr, Colorado. 

In Tiew of tho rttatar.onts riaae in yoisr letter of the 26th 
y^rino to the Supf^rvialnB Architect, and yo«r telegram of the 
Cth infitpnt tn tho Aetinn ''ecretp.T^y r»f the ?rec?’v?r:r, the Pcrart- 
r.ont hftfl decided to alior yo« to svbst1.ti:tc Arhine gray (granite, 
for tho .T.A.^-cIntyro Prenont rovnty CoJorrdo gray yrar.lte called 
frr t nder yoi.r rontr^ct for the rtJr'^-trrct^jre of thf ’’^.'’.’'int 
bi>ndlnc in your cit 7 ,r.t no additional cost of any natvre ■what- 
soover to the rovorment; therefore, Arklna gray £y*anlte, as 
represonted by the aanplcs SMbnlttod with yovr letter of July 
iB hereby approved for r.so In the work, and one of 
Bald 8asiTilee,together rylth a copy of this letter,has been for- 
vardod this day to the '‘uperlntendent of Construction of the 
buildtnc nar.ed, for tho files of his office and hie ^r'ldtinoo 
In accepting the laaterlal. 

It l3 further understood and agreed that this change of 
r^aterlAl shall not affect tho time for completion as fixed by 
the tertns of your contract, and that you will fumieh tho fomal 
consent of the surety on your bond to the substitution of na- 
torlals proposed, a form of which will be sent you for execu¬ 
tion and return to this T^epartment. 

Rerpect.fully yours. 


J.C.P. Acting Secretary. 



Denver, Colorado, October 11,1898* 



Hon. Secretary U.S.Treasury, 
Yfa shi ngt on, D. C. 


Sir:- . . 

Replyins to your letter (JCP) October 8,1090, relative to the 

chance of stone for use in the supers ructuro of the U.S.Uint buildmfi 

.,t this city I have the honor to say that I have in pursuance of your 

telegrad, stopped all work at Cotopaxi Colo, and an dillifiontly pro..ecut 

inc preparations for work upon the Arkins Quarry, shipment of stone from 

\7hich will be pushed with the utmost expedition. 


In this connection I have the honor to say that I shall use all 
possible endeavor to so push the work as not to affect the time for the 
completion of tho work under my contract, and at least to reduce such 


delay if any to the minimum. .M 

Should such delay unavoidably exist at th.at time, I shall then 

have the honor of calling your attention to the fact, and asking such 
extension of time, as I an pursuaded your office v/ill feel fully justi 


fied in granting. 


Very respectfully. 


(Signed) J.A.MeIntyre. 



0 


'^ 7 . 

Donvor, Colo*, October 13,1898* 


j,eo Ull ery, Sup t. C ons t ., 

United States Mint (IIcit), 
Denver, Colorado* 


Sir:- 

Replyins to your request for a bid for cuttinc off columns 40 
and 41 in the basement of said U*S*LIint building novr under construction, 
I have.the honor to say that I have called upon the Denver Engineering 
T7orks, the only firm I know of whose v/ork I can fully and unreservedly 
recomend, for their estimate on said Y/ork and an today in receipt of 
their letter as folloATs: 


J*A.LIcIntyi-e, 

' 402 Cooper Bldg,City* 

Sir; 

Y/e will cut dovai the two columns at the Mint building and make 
all chjmges in the plates angles Coe. as per the instructions of the Gov¬ 
ernment Superintendent, for the sun of $75.00, you to furnish and erect, 
necessary scaffolding for our men and furnish helpers. 

Very truly yours. 

The Denver Engineering YiTorks, 

Prank E.Shepard, Supt* 

The cost for the erection of scaffolding and the furnishing of helpers 
^ 7 ill amount to $10. I have therefore * the honor to offer to do the v/ork 
requii'cd as per your directions for the sun of $85.00. 

Very respectfully, 


(Signed) J*A.MeIntyre . 


t)\ViS/0/V 

OF 

af^ointmemts. 


mficz at ttie 

‘^ajsMtifitcru, 1. ©.f October 8, 1898. 


Ur. Lee Ullery, 

Superintendent of Construction, U. S. Mint, 
Denver, Colorado. 


Sir: 


I have to inforin you that the Departraent has this day in¬ 
creased the compensation of Mx, J. T. H. Hall as Inspector of 
Granite in connection with the building under your superintendency 
from the rate of sixteen hundred dollars (#1600) per annum to the 
rate of eighteen hundred dollars (#1800) per annum from date of 
oath. 


You are authorized to issue and certify vouchers for his ser- ' 
vices accordingly. 


Respectfully yours. 



Acting Secretary, 




^\M\S/0/V 

OF 

6P?0\NTMFNTS. 



%TCf^u5Xtx^ g^artnxetit? 

^tficz of 

<®a5Mtx3t0tt, S. October 10> 


Mr* Log UllGxy^ 


Suporint endGTit of Co 

Denver 9 Colorado• 


nstruotion, U. S. Mint Building, (new) 


Sir: 


As requested in your letter of the 4th xnstant, you o.ie nereb. 
granted, by direction of the Secretary, a leave of absence for 
fifteen days from the 16th instant. 


Respectfully yours, 

Chief of A:foointment Division. 

^ i 


dehvsr.coI'Oi^do: mint. 



To insure prompt oitenSm your reply must refer to the initials tn oirele. 

^ceasixieg gcpairtramt, 

®tSUx of ttie S»qiew»lsiM3 

-sassftlnBtott, i. October 12, 



1898. 


Superintendent of construotion, 

United States (ne-'r) Mint, 

Denver, Colorado. 

Sir:- 

I am in receipt of your letter of the 7th instant relative 
to the inspection of structural steel worle required for the 
foundation,superstructure and roof covering of the building 
under yo^^r charge,and in reply you are advised that this office 
has not an extra set of approved shop drawings on hand, but the 
Carnegie Steel Company,Ltd.,has this day been requested to 
supply same* 

I have also this day reqjiested Mr. J. c. MoOuiie to furn¬ 
ish this office with the special MarK employed by him to indi- 
cate approval of material. 

Respectfully yours, 


H. 



Denver, Colo., Mint (Hew). 


m 


To %n9wre prompt oJttentioii yo’ur reply muet refer to the initials in circle. 


Bepuxtmmi, 

0.)ffice erf the .StiperuiBitXfi ^vcMUctr 
jSBLSLBUingtmi, §. 



Superintendent of Construction, 

U. S. Mint Building,(New), 

Denver, Colorado. 

Sir 

I have to acknowledge the receipt of your letter of the 
29th ultimo, and package of ”Red Diamond" Portland cement 
manufactured by the Portland Cement Co. of Utah, for use under 
the contract of Mr. J. A. McIntyre for the foundations, super¬ 
structure and roof covering of the building in your charge. 

The cement has been tested and the tensile strength of 
same at seven days is 500 pounds to the square inch. 

Respectfully yours, 



J.O. 


U.S.Mlnt. 


i-A 2_ 


, Denver,Col. 

irorm 82 . 

£d.l2-»-’94-2,000. 

^epnvtmmt, 

OFFICE OF THE SUPERVISING AROHITEOT, 
Washington, D. C., October 13, 1898. 


Mr. Lee Ullery, 


Bupi. U. 8 . 


MINT, 

Denver,Col, 


Sir: 

I have to acknowledge the receipt of your ^'Estimate of Funds ” required 
for the work on the building under your superintendence during October, 

- 189 8 and to advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to and 
including the last day of the current month, no further remittance will be 
made to him at present. 

Respectfully, yours, 



P. 




To insure prompt attention your reply must refer to the initials in circle. 



of fhz MnpzvoisiuQ ^xcUiUctf 

^asMujgptcru, g. OP., Oct. 15, 1898 



Superintendent of Construction, 

■ I 

U. s. Mint, 

Denver, Colorado, 

My dear Mr. Ullery:- 

I have not been able to find,eitlier in the Comput¬ 
ing Division,or on the files of the Office,the original paper 
dated January 16th, 1896,relating to the Colorado marble,a copy 
of which you showed me during my visit to Denver. 

V/ill you have the kindness to forward to me a copy 
of the paper as soon as possible. // 


Yejry truly'/yours 




jgn^er,Colo.,Mint Bldg. 

To insure prompt attention your reply must refer to the initials in circle. 


Enclosure. 


ge?>artment, 

©{fto 0f tfeje BxvpzvnisiMQ ^vcUiizctf 
WiT^sMngtimrf 



October 18, 1898. 


Superintendent of Construction, 

Mint Building, 

Denver, Colo. 

Sir:- 

I enclose herewith bill of J. C. McGuire, for inspection 

of material for the building in your charge, to date of September 

30, 1898, in amount.....$173.10, 

less payment on account of.,....,., . 27 52 

leaving a balance due and outstanding of.$135"ss' 

in which latter amount you are hereby authorized to issue a voucher, 

in his favor, for payment by the Disbursir^ Agent, as per authority’ 
previously given. 

P.r th. .r tta J 

ttat you .tooh to tho ^ ^ 

bill. ' “ 

X 

Respectfully yours, 

b. 

Chief Executive Officer. 








Lj-S' 




designs 


JAMES C. McGUlRE. 
engineer and contractor, 

Havemeyer Building, 

No. 26 Cortlandt Street. 


INSPECTION OF IRON, STEEL 
AND ALL 

engineering works. 


NEW YORK, N. Y.,. 30thi. 


SUPEK^^ISING ARCHIXKGT, 

TreasTory Department, 

Wa^ington, D* G* 

To .TAJ^-F.S 0. McGUIRE, Dr. : 

To Mill and Shop inspection of raatQxaal for the ©enva- 
Mint building, to date as follows: 

1/ 

Mill* complete, 871,523 lbs. 

■ Shop, • ^871,523 « 

Condanned n©.terial, ——IL__ 

1,7^,924 lbs* 076«463 tons 4 19-3/44-.—#173.10 

Paid on account of previous inspection,—^-——*- *^7> ^2 

Amount due to date,---- -- -g 







Received payment, 
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SUBJECT, 












4 6 


Denver Mint (new). 




(DftiCK 0t' tlw '^xcUiizKXr 
masUinfiitjcm, i- ' 


October 19,1898. 


Superintendent of Construction, 


New Mint Building, 


Denver, Colorado. 


I have to achnowlodge the receipt of your letter of the 

12 tli instant, enclosing letter of the 11th instant from Mr. 

# 

John A. McIntyre, the contractor for the superstructure,etc. 
of the tuilding in yoixr charge, regarding the proposed substi¬ 
tution of Arhins granite, and to state that the same has been 
placed on file. 


Respectfully yours, 




J.S.S. 


4-7 


DSirVER,COLORADO- MINT. 

To insure prompt attention your reply must refer to the imtials in cirde. 


greastix^ gje^jartment, 

Office 0f tlw ^vtpsxuiBltiQ 



( FORWARDING ) ’SSCasMttfltcnx^ C!Pn October 20, 1898. 


Superintendent of construction. 
United States (new) Mint, 
Denver, Colorado. 


Sir:- 

I send you this day under separate cover for yovtr informa¬ 
tion and the files of your office an approved set of the con¬ 
tractors* prints for the structural steel and iron work of 
the building imder your charge,viz: Hos.l to 194,inclusive, 

G-lto 0-11, inclusive,and o-l to C-75, inclusive. 



I am also in receipt of a letter from the Inspector of 
the structural steel and iron work in vhich he states that 
all ™rh approved by mill inspection is marhedE with a ri= 


States that 


inspected. 


and is Placed on each finished member 


P Of the letter 
after same has been 


Hespeotfuliy yours. 



Denver Mint (new). 

To ** " 


Encloenre. 


grjeasutng gj^artmeirt, 

(JKfiC» 0t ttD5 5ap«WJlSlU0 

^^sUngbm. g. October 21 ,1898 



Superintendent of construction, 
New Mint Building, 

Denver, Colorado. 


Sir :- 


I enclose herewith, for your information and the files 
of your office, a copy of a letter of even date, addressed 
to Mr,John A. McIntyre, advising him of the allowance of his 
bill, forwarded in yo\ir letter of the 12th instant, in amount 
two thousand and twenty-seven dollars (^^2,027.00),for extra 
labor and materials furnished by him in carrying the entire 
foundations of the building in your charge down one foot 
deeper than was originally intended,and removing poclcets of 


eeuae wiTin 


sand, wherever encountered, to gravel, and filling 
concrete; and you are hereby authorized to certify and Issue 
vouchers on account thereof, as required by the terms of his 
contract and the printed -Instructions to Superintendents - 

thorlzed to make fVnTn +>»« ^ 

ahe from the funds remitted him on account of the 

appropriation for the building 

:B. Respectfully yours, 





TienvoT, Mrvt.(n ^ 

!««««in reply t« ojP^^ 

gKeasttt^ ^ev^vtraeat 

mux at m Senabxxa 

■^laBfttwstott, !• ®- October 


I5r. John A. i’cintyro, 

CoopoT 

D«nvoT* Colorado. 

Slr:«- 


in vloTi or the 8t".to.i=ont «nfl reoo- Honintlon oontalnod in 
letter of the 13th inntant fron the euperlntendent of construe- 
tlon of tnn mnr l!lnt Bulldinrr in your city, and in accordance 
ATlth tho approval of thiP Department, your bill, dated the 
11th instant, addressed to the Supervisin'^ Architect,for extra 
labor and riatoriel Airnll'hed by yoii in carryipj^ the entire 








foundations dorn one foot deepf^l than uas contenAplatert "oy your 
ori/iinal contract for the excavation, foundation, rruperstruc¬ 
ture,etc.of the said buildino;, and removih^r poclcetB of sand, 
rherover encountered, to gravel, and filling sane v/ith con— 
Crete, iu aiiiount two thousand and twcmty-ceven dollars (v»3,0r7) 
is hereby allowed, the sarr.e belne doemod reasonable and a pub¬ 
lic oxleency having required the perforuance of the ^orh .which 
rill be considered as an addition to your present contrnct. 

It is understood a,v, agreed that the worK etforaoed in 

the move described addition In not to affect the tlx e for 

the completion Of the uorh as required by the torxxs of your 

contact, that the same is without pre.udioe to any and all 

rl.h-s Of i.-.o unltexl states thereunder and ri-*, ♦ 

aldo. to any a-,. „„ , 

States against t-o 






John A. ItclntyrB. 


surotiop on thft 


executed for the 


faithful fulfillment of 


the contract. 

Pleane promptly acv:norl0d^TO the receipt of this letter, 
a copy of which hae been forwarded to the superintendent of 
the 'biiildiniv, with instructionn to certify and icfuo vouchers 
on account of the , as reoulred hy the teriuO of the con¬ 
tract, charged against the appropriation for the building. 

Respectfully yourn, 

«.> « 

J.r.p. 


Acting necrotary. 


9 



Denver Hint (nev/) ^ ^ ^ inificte tn c*rcfe. 

To inattr« prmpt attention your reply mim / 


Enclosure 


^zviBUX^ g^^rtmetxt, 

i.®.. October 25,1898. 



superintendent of Construction, 
New Mint Buildin.", 

■nftmrer. Colorado 


Sir:- 

I enclose herewith, for your information and the files 
of your office, a copy of a letter of even date, advising to 
John A.McIntyre that he will be allowed to substitute accept¬ 
able Tennessee, Oeorgia, or Vermont marble, for the Colorado 
marble called for under his contract for the foundation, su¬ 
perstructure, etc. of the building in your charge, without 
additional cost to the Government. 


Respectfully yours, 


/ 



Supervisl^ Architect. 


cJ • S • S • 


00 


jmsatTH fepartraeut 

Offijcje 0f tltje ^jejcretat:^ 

WasTxitcgtjCrtx, §. 0-. 0QtobO2* ??5,1B&8, 

l!r. John A. Kcintyro, 

Cooper Building, 

"Denver, Colorado. 

Sir :- 

In view of the state7r.enta contained in yotir letter of 
Auonif?t 4,iep8, to the effect that it is absolutely ijsponplble 
to prooujie ll'^ht colored Colorado marble, of the sizea re- 
qulred uMcr your contract for the foundation, fruperntructuro. 
etc. Of tno now «int BuUdin, in your oity.and In accordance 

with tno approval of this neparU.nt. you arc hcrotry adviced 
that you will be allowed to !Tubntlt.,t» . 

^ . wubntitute acceptable Tennes.wee. 

OeoriTic.or Vorjcont isarble, fo? tho 

without additional ooat to the c called for, 

vet; to the Coverrerent 

Pleaae pwon^tly aohnowied.e the receipt of , 

a copy Of Which haw boon forwarded to t^e 

l^lldln.. -or hlr i„-or«atlon. of 

Respoctfally yo;u.e. 


•c.p. 

J.'' •? 

V • • o * 


Secret 


ery. 





department oe the interior. 


Washington, 


Oct. 27, 3898, 


Kr. Lee Ullery, 


U. S. Mint 


Denver, Colo. 


Sir; 


Replying to your communication of the 5th inet. to the effect 
that Vol. 10 of the Census of 1880 had not at that time come to 
hand, I have to say that the copy forwarded to you has not been re¬ 
turned to this Department neither has the postmaster made report as 

to the results of his inquiry rer:ardintt the disposition made of it 
by the postal service. 


The Department is unable to supply a second copy of this work 
except in the way of sale, the price of the volume being $ 1.75« 

Very respectfully, 




Secretary 


4 



PfllVER^GpLO. 

Ed. 12 15 97 2,000.1 


F 



AUTHORITY FOR OPEN-MARKET PURCHASE. 

{AU Itttert in reply to offlelal communiealion* muet refer to initial in upper right-hand comer.) 


treasury department 




Office of the SUPERVISING AROHITEOT, 

Washington, B. a, November 4, 1898. 

Superintendent of Construction, 

U.S. Mint Building, 

Denver, Colorado* 


Sir 


vi6w of the request 3,nd. recommendation contained in your 
letter of the SGohultimo, and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorised to incur an expenditure not exceed¬ 
ing one dollars and eighty cents ($1,80^ 

in securing in open market at lowest prevailing rates: 


ten gallons of oil for use of watchmen, 


$ 1.80 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 




the above 

propr 


pve .in accordance therewith^payment to be made from the an- 
lation for the “U.S.Mint building, Denver,Colo.“ ^ 

Respectfully yours, 


Chief Executive Officer 








DENVER,COLOHADO, Mint* 

To irmre prompt attention your 


reply muni refer to the initials in circle. 


grcastirs gjKpartm^ut; 

©{$icj6 jrf ttlje MnpjsxxtisiuQ 

i- November 9 



Sy.perintendent of constnictioHy 
United States (neTz) Mint, 
Denver, Colorado. 


Sir:- 

I am in receipt of your letter of the 5th instant relative 
to basement columns to be enclosed in briokworlt of storage vault 
for the building under your charge,which briohworh is not in¬ 
cluded in the present contract,and in reply I have to advise 
you that these columns shoiild be left without terra-cotta and 
will be enclosed by brioh walls to be constructed tmder a later 

contract* 

Respectfully yours. 




Mirtt (new)^ 



AUTHORITY FOR OPEN-MARKET PURCHASE. 


(All letters in reply to official communications must refer to initial in upper right-hand comer.) 


^reasttrg department. 




oppioK OP THE SUPERVISING AROHITBCT, 

Washington,!), a, November 9, 1898. 

Superintendent of Construction, 

U,S. Mint Building, (ne?;), 

Denver, Colorado. 


Sir: 

In view of the request and recommendation contained in your 
letter of the 5th installt,and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorized to incur an expenditure not exceed 
ing eleven dollars and seventy-five cents ($11.75^ 

in securing in open market at lowest prevailing rates: 


water rent for six months from the 1st instant, 
to be used in Superintendent's office, $ 6.75 

onft ton of coal of 2240 pounds, 5.00 

$11.75 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 


the above in accordanc 

appropriation for 

Respectfully yours. 


i-nce therewith,payment to be made from the 
the "U.3*Mint Anew),Denver, Colo." 


j 


Chief Executive 



Officer 


-9 




Denver Mint (ne\y). 

To insure prompt attention your reply must refer to the initials in circle. 


Office 0f tlie Supertjisxixg l^vjcfeitect, 

'masMufitcn, O., October 20,1898. 


Enclosure. 



superintendent of Construction, 

New Mint Building, 

Denver, Colorado. 

Sir:- 

I enclose herewith, for your information and the files 
of your office, a copy of a letter of even date, accepting the 
proposal, forwarded In yoirr letter of the 14th Instant, of 
Mr. John A. McIntyre ,to furnish all the labor and materials 
required to cut off columns hos.ao and 41, and lower brao&ets 
and Plates on same, two feet, for the sum of eighty-five 
dollars (185.00),all as stated in the said letter of aceept- 

“n?^ac?.'“" considered as an addition to his present 

YOU are hereby authorised to certify and isnue vouchers 
on account of the above , aa required by the terms of the 
contract and the printed "Instructions to Superintendents - 
payment of which vouchers the disbursing Agent has been author 
^d o maxe from the appropriation for the building. 

Rcepcctfuily yours, 

Supervisi^ Arch 


i 


•Architect 



c/1 


J • s * s • 



1 


r«nvoT I'iiit (riRT?). 

(An mer, in rt^y to offlcM cmmmkntUmt mxtd refer'h initial in upper ,ight-Aand ooner.) 

SreaBtirg geijattramt 

mficse cft tfte Jjecvjetavg 

WasMtx0t0w, i. October 20^1 98 . 




Hr. Jo>in Holnt^rpft, 

Cooper Pni.lCiri'^, 

Denver, Colorado. 


i 


r.ir:- 




In view of t?ie otntenent on?^ recoriiner-fiation contained in 
* let ter of the 14tti Inctant fron the superintendent of construe- 
tion of the new Mint butldinf in your city, your proposal, 
dated the I3tii instant, addreoped to him, to firnish all the 
labor anfl mterials required to cut off columns Nos. 40 and 
41 * 3 nd lower braciccts an»d platos on saii.e, two feet, for 
the sum eivhty-five dollars (^85.00),is hereby accepted, 
tho saF.e beln^ deoaed roafionable, this to be c->nsidoro(1 as 
an a-’itlon to yoxu- contract for the founc’atlon, snperstme- 

ture.btc.of the bulldin,-., and a public oxlr-oncy requiring the 
perforiiU-inco of the rorX. 

It is urvieretood .and a-roed that this addition in not 
to a-ect the ti«e for t>.o completion of the .-orh aa required 
by the terns of your original eontrnot, that tho fr.'-o if nitli 

out prejudice to any and all ri-tc of the United ftaten therl 

uncor, ano without T)rerirt*i.*rt x 

jvidico, also, to nny sn^ nil ri'^htr of 

Btos a .nlnnt the nuretiea on tho bond exocutod 
for the faithful fulfiiiaent of tho contract. 


CO *-9 


John A. McIntyre. <.Page 


Please pronntly ac''nor?led?:e ih^ pocnipt of thin letter 
a coT>y of TThlch has Ijeen fopwarde/i to the s^.iperlnten'5ent of 
the ^or his In^'ornatlon arA ^p-ildaiice, 

nerpoctfully youro, 

Aolin^ secretfiry. 



jjnver.Col. MUTT. 

Form 84. ) 

Ed. 1210 <7 2,000.; 

ADVISING OF REMITTANCE OF FUNDS. 

OraoB 0? SUPERVISING ARCHITECT, 
Washington, D. C., November 15, ^189^ 

Sir: 

Your estimate of funds required during the month of ITo vember, 

1S9 8, for the work under your charge, is received. I have to advise you that a 
remittance of $ 6^, 000.00 unr to 
Disbursing Agent, has been requested. 

Respectfully yours. 


Mr. Lee Ullery, 

Superintendent U. S. MUTT 




Otis B. Spencer, 



Chief Executive Officer. 



Denver, Col. 





Ovsitn O«6.20*l8fl7» 


I 




No. 17 . TREASURY DEPARTMENT 




THE POSTAL COMPANY’S SYSTEM REACHES ALL IMPORTANT POINTS IN THE UNITED STATES AND BRITISH AMERICA, 

AND via COMMERCIAL CABLES, TO ALL THE WORLD. 








T E L E G R A 

POSTAL TELEGRAPH-CABLE COMPAIUY. 



27 KS K JS 35 Paid© Government. 

T^ashingtomji D. C. Nov. 22/98^ 

•A 

Sup't. Of Construction, U. S. Mint, Denver, Colo. 

Inspect worX in Court House under contract Neilson Wall Paper 
Company and report if satisfactory by wire if not by 
letter. » 


C. E. Kenrper, 


Chief Executive Officer, 


^5:50 pm. 


If 















DENVER,COLO.Ne\7 Mint. 

To insure prompt attenilon your reply mud refer to the initials in upper rigU-hand comer. 



Enclosure. 


®fficz of tUz MnpzvxfisiUQ 

Enclosure. 

'^asMugtatj, g. d;., November SO, 1898. 

Superintendent of Construction, 

Nevf Mint Building, 

Denver, Colorado. 




Sir :~ 


I enclose herewith, for your information and the files 
of your office, a copy of a letter of even date, adc^ressed 
to Mr, John A. McIntyre, in regard to certain samples of 
brick submitted by him in connection with his contract for 
the superstructure,etc.of the building in your charge,which 
letter explains itself. 


Respectfully yours, 





j. s. s. 


DENVER MINT. 

To insure prompt attention your reply must refer to the initials in upper right-hand comer. 

Office erf tTxe ^ttprevulsittg J^ecMtejct, 

Wa5MtX0t0w, i. O., November 30, isns. 

Ur. John A. McIntyre, 

Cooper Build in-^, 

Denver, Colorado. 

Sir 

I have to acXnorled-e the receipt o-e your letter of the 
25th Instant, and, under separate cover, certain samples of 
hrich,referred to therein, which you desire to have approved 
for use under your contract for the superstructure,etc.of the 
new Mint Puildin'T in your city. The brlch have been carefully 
examined,and are not considered as Ailfillinr the requirements 
of the specification,and are,therefore,rejected. 

Respectfully yours, 


Acting: r>|cpervlnln!T Architect. 
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Otsi^n Pitant. O«c./0*IC87. 





- OMPANY S system i" J?HF AMERICA 


This UiinpanE transmits and delivers mess&^es snb* t to th ■ 

^L.AM H. bake.. V. p. ^ Gen', Manager printed «„ the hack of this blank. 


125 ex mp 13 27 paid govt 


Washington,D C Dec 8th, 1898 
Superintendent Ulleric, New fttnt 


Deny et*, Colorado 

Inspection of rivets waived they ,iU he accepted on 
7our approval notify Contractor make Hanger tests 

J K Taylor, Snpervisiig Arct, 

1:46pm 


.-f. 













o 


^ur reply must refer to the initials in upper rigM-fuind comer> 



Stjeasxirs gjepartmjeiit, 

©ftijcje ct ^npiixvi!&inQ ^vMUsAr 

g. December 7, 1898. 


Superintendent of Construction, 

United States Mint (new), 

Denver, Colorado. 

Sir:- 

I am in receipt of your letter of the 3rd instant relative 

to the size of tie-rods to be used in framing attic floor of 

the building under your charge,and in reply you are advised that 

the same should be 7/8« In diameter. You will note that on the 

third floor plan there is a note which calls attention to the 

fact that note given on drawing #SL should also govern the worK 
on that floor. 


Respectfully yours. 



R. 


BginrEH MINT (HEW) 

B 

To insure prompt attention your reply must refer to the initials in upper ngM-ltand comer. 



Office sft ilxe MmpRxnlsinQ |i«jcMtcjct, 

December 12,1898. 


Superintendent of Construction, 

U, S. Mint (nev;), 

Denver, Colo. 

Sir: 

I have to advise you that the form of consent of surety on 
bond of John A. McIntyre, for change of granite, in connection with 
his contract for superstructure, etc., of the building in your 
charge was approved by the Acting Secretary of the Treasury Decem- 
her 9, 1898. 

Please acknowledge the receipt of this letter. 

Respectfully, yours, 


0 



Chief Executive Officer. 


THE COLORADO FUEL AND IRON COMPANY. 

IRON DEPARTMENT. 

(• CASS, BOSTON BUILDING, 

^ jdVice Pre». & Gen'l S»le» Agent 

•'KwW......... DENVER, COLORADO. Nov.29 ,1898. 


/ 

Gillette & Herzog Mfg Co., 

304 Jackson Bldg., 


Gent le men:- 


CITY. 


The rivets shipped to the Government building, as 
per your order are all steel, with tensile strength of 56000 to 
58000 lbs., and will bend around their own diameter without splitting 


Yours very truly. 




No. 17. treasury department 


JOHN A. MCINTYRE, 

QENERAU CONTRACTOR. 

Rooms 402-404 Cooper Building, 

Denver, Colo. 

TELEPHONE I23B. 




OWNER AND OPERATOR 

ARKINS GRANITE QUARIES. 


Denver Colorado, Dec. j6 I89S. 


Lee Ullery Esq, 

Supt. Construction. 
Sir. 


I have the honor to enclose herewith certificate oi 
The coloraao ^el . iron Co’, as to tests of rivets furnished 
them for use in the United States Mint Building this city. 





No. 17. TREASURY DEPARTMENT 



JOHN A. MCINTYRE, 

GENERAL CONTRACTOR. 

Rooms 402-404 Cooper Building, 

Denver. Colo. 

TELEPHONE 1238. 

- . - ^ 

OWNER AND OPERATOR 

ARKiNSGRANITEQUARiEs. Denver Colorado. Dec. 16 IS98. 

Lee Ulley Esq . 

Supt. Construction. 

Sir. 

I have the honor to acknov^ledge receipt of your letter 
Dec» I5th. 1898, advising me of the approval of consent of Surety 

4 * * 

to change of granite for U. S. Mint building this city. 




V 










fonn 34. 

1210 97 2,000. 


U.S.Mint jDenver,Colo. 

ADVISING OF REMITTANCE OF FUNDS. 


^rjcasttrij gepartwent, 

OmoE OP SUPERVISING AROHITBOT, 
W'dshiTV^toTi, D. C,, December 13, ,189 % 


Sir: 


Your estimate of funds required during the month of pe c emb e r, 

189 Q, for the work under your charge, is received. I have to advise you that a 

remittance of $ 10,000.00 otis B. Spencer, 

Disbursing Agent, has been requested. 

Respectfully yours. 



Chief Executive Officer, 


j,ee Ullery, 

Superintendent U.S. Mint,Denver,Colo. 


H 





jj,^R MIKS. 

To inmre prompt oUmlioii your reply muet refer to the imtialf in upper ripM-hand comer. 



Enclosure, 


grjeaBxtr^ 

xrf ilxz MxipzxxfisiUB 

§. &,t Dec. 13, 



Superintendent of Construction, 

U. S. Mint Building, 

Denver, Colorado. 

Sir: 


I enclose herewith, for your informat 


this day addressed to Mr. John A, McIntyre, approving 

sample of gray Tennessee marble for use under his contract 

for the superstructure, etc., of the building in your charge. 

The sample referred to has been forwarded to you this day 

under separate cover ana is fon the files of your office and 
- iTuldance in accepting the work. 

Respectfully yours. 


ter 


your 


S’ 







UH letter, U reply to offlM cemmumoaiion, muet refer U, in npper HgU hmi corner.) 

grjeaswrs gepartmeut, 

ice of ttoc i^»vecoisin0 ^ccMtect^ 


‘®gtasMu0toa, p, 


n0«< 13t la^B. 


‘r. John A* 

;X 30 ft f:<Ni3th ath 

p^nv^ir^ noXoracto* 

TMn offioo ift in fror® s^ou, t?irouf<;h Frodorick' 

F, Pa0X«y ^ ao,, of ChioasOf IIl*t of two sanplao of Tonn^sso^ 
mnfbl*, ono Pln^c miS the other jp-a?. awbrnitted for «b< 5 anrtor 
yota- oontrBot for the «. S. Sint hniXtUne at Henwr, Colorado, 
The gray swspl* la aPTro’®** "*’• *>>8 work, it ho Inf; 

ttadoratood that no additional expena* is to be ontallod by 
its use rlfcoa of the roJorndo garble apecifiod. 

A Tiortiott the satsplo haa boon forwarded to the K»r.«r- 
iatendent of th* bulldiof: f^r the fllee of hie office and his 
gcidonae in noceitlne the work. 

ycwra, 

Siipervisinji Architect 


DENVER,COLORADO: NET/ MINT. 

I 

To irumre prompt atfetUion your reply must refer to the inUials in upper right-hand comer. 



uu 


( Enolosure ) 


fft tUz MnpzvvlsiuQ ^xzUitzct, 

W^sUinsfkxm, December 15, 1898 


Superintendent of Construction 


United States (new) Mint, 


Denver, Colorado. 


Sir: 


I am in receipt of a letter of the 8th instant from Mr. J.A. 
McIntyre,for’^varding photos, and sample of the gray granite with 
piched surface which he proposes to use for the first story of 
the building under your charge,and inquiring whether the corners 
of these stones should be rounded,as indicated on drawing # 15 , 
or square,as shown on the large details]ast forwarded from this 
office,and as indicated on the photo, herewith enclosed by the 
samll red triangle. In reply l have to advise you that these 
corners should be square as indicated on the full size details, 
and that the sample of fine picked granite work submitted is 
satisfactory. 

you will please advise the contractor accordingly. 


Respectfully yours 


R. 



No. 17. TREASURY DEPARTMENT 


JOHN A. NISINTYRE. 

GENERAL OONTRAOTOR. 

ROOMS 402-404 COOPER BUILOINQ. 

Denver, Colo. 

TELEPHONE I23B. 

OWNER AND operator 

ARKJNS GRANITE QUARIES. 


0 * 0 
Denver Colorado* Dec. 20 1898. 


Lee Ullery Esq, 

4 

4 

Snpt. Construction, 

0 

Sir. 

I have the honor to acknovrledge receipt oT your letter I9th, 

0 

inst • informning itie oT acceptance of the sample oT ”Tine 

forwarded to Supervising Architect with my letter 

6th. inst. 


Very Re 




H f- 


DENVSR 


UIHT. 

To ifiBUTe prompt oitBiniion youT 


reply must refer to the mitids uppe)' ri^kt-hand com 


at iUz Sttpierwising ^vcUiizzt, 


(f December 17, 1898. 


Superintendent of Construction, 

U,3. Mint Buildings 
Denver, Colorado* 

Sir: 

Your letter of the 7th instant is received, requesting auth¬ 
ority to incur an expenditure for coal ,photographic views and 
coal oil* and you are advised that the price for one gallon of 
the oil is deemed excessive, you are requested to state whether 
there has not been some mistake in regard to’the quantity you 
iesire to purchase* 

Authority for securing coal and photographic views has this 
^^7 been given to you, and upon receipt of your reply to this 
co:!!inunioation action will be taken in regard to supply of the 
oil required* 

Respectfully yours. 


A.cting Supervising Architect* 



, MIIIT. 



o.-rv FOR open-market PURCHASE. 

. . . to 

{AU Utter* in reply o^tcial commun 


7 


0 





V 


^rcastttrg gc^jattmcnt, 

omcE OF THE SUPERVISING ABCHTTECT, 


WashU0on, D. a, December 17, 1898. 


Superintendent of Construction, 
U*S. Mint Building, 

Denver, Colorado# 


Sir: 

In view of the request and recommendation contained in your 
letter of the 7th instant, and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorized to incur an expenditure not exceed¬ 
ing nine dollars and seventy-five cents ($9.75) 

in securing in open market at lowest prevailing rates I 


one ton of coal of 2240 pound, $ 5.00 

photographic views of work on the building 4.75 


The matter of supply of coal oil will form the 
suh^eot of another communioation* 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 

made from the 


the above in accordance therewith-paVFient +n 
apOTopriation for the "U.S. Mint, l)enve ^ 

Respectfully yours, ^ 

i §ci^ 


Executive Officer. 


A 



©ffice of 


^upmuteudent of Con struct ion, 

^ ^ P.O.Court House,etc., 

San Francisco, Cal. 
Dec 16,1898. 


My Dear Ullery; 

Your inquiry of the 12th instant to hand,and partially in reply 
thereto send you rough sketch showing Melting ,Annealing and Whitening 

furnaces,also Blacksmith forge and adjacent flue,as they are at the 
Mint in this city. 

It is possible,however,that different styles of furnaces (imp- 
proved) may be used in your building. 


You will notice by the sketches that the several furnaces are 
built separate from the main wall of stacks,for the reason that on 
account of the intense heat generated they have to be repaired frequen¬ 
tly. The brickwork of the furnaces is held close to main stack by 
iron bands. The sketches show the distances from floor line of the 
flue openings in walls. The half a dozen square holes shown in section 
Of melting furnace are flues running back and forth, (same as a heating 
coll) from the outlet at furnace to flue in stack,the object beine,as ' 

I understand,to retain the gold which escapes from the furnace i„ a 
volatile form,8nd as the fumes pass through these flues,it condenses 


ooaewhat and deposits itself in minute particles on the flue walls- 
*hen the furnace is taken down for repairs or rebuilding,the deposits 
»re awept off the bricks,melted and a considerable quantity of gold is 

caught. 


I presume the object 


of lining the flues with T.c. in your 


builciingjis to make a smoother inside surface,so that the flues,when 
swept downward from the top,the deposits will be the more readily 
obtained. If this is the case I should say that the flue linings 
should go clear down to basement,and especially so, if there is an 
outlet,with cleanout door in basement near the basement floor line, 
for getting at the accumulated sweepings, I may, however,as the say¬ 
ing is,be "talking through my hat",to some extent,as I have not seen 
any of your drawings, 

I have given you the generfil scheme here,but improved furnaces, 
etc., might require different treatment. 

I think perhaps it would be well for you to write to the office, 

requesting to be informed what character of furnacetit is intended to' 

supply, so that you may be able to intelligently direct the placing of 
thimbles. 




The foregoing ,,ill probably s=.-ve as a basis upon 
formulate a letter asking for the necessary information. • 

The sketch on the small sheet cVinwr, 

•PPTOlMt.l, th, 

•.r„. .. . 

«... ...bow . 

avoid, the square turn .in theeflue that a thlmhi, 

a thimble connecting tn 

vertical flue would give, ® 


Trusting that the infonsation may 


oe 


’Ishing you .uccess in yo„r work.also a Merry 
Year to you and yours, 1 am 


some value to you,and 
Christmas and a Happy 


Sincerely yours. 




Railroad 

and 

eemmorcial Fbotoflraphv. 

Developiflg\?ind 

for Ama^e^ 


Telephone C 2405* 


INDUSTRIAL BUILDING, 
433 W. COLFAX. 




Denver, Colo., 


kUi^ 





7 


ym^rU^.>i-Udr 


Plain and Colored Photographs 
and 

_ _.J^antem Slides 

^=*5 of 

€o|offfito. • mexico,« Ulyoming, 
flr|i50«a, • €tc. 

Catalogties on Application. 
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denvsr> Mint (Hew). 



To inture prompt aiterdion your reply must refer to the initials in upper right-hand ccnmer^ 


Enclosure. 


§!2pKxtmmt, 

^tizz fft ttu MnpzxxfisiUQ ^xcUitzctf 



mastxiufilcm, 0., Dececiter 19 , 1898 * 

V 

S\|||er int en dent of C onstruet i on, 
f’ U.S* Mint Building, (new^, 

Denver, Colorado. 

Sir: 


Enclosed find letter addressed to Mr.Joseph T.H.Hall In 
1.. to vt.tt the «t.. J 

contract with John A. McIntyre -Pa-p +1, ® 

ror the erection of -k -i 

Please hand the communication to Mr- Hoi’ • ® building 

"** •JiajLj. in ordsT* +VtQ+ i. 

comply with the directions there given, ” ^ 

Respectfully yours. 


/ 


<£ 





XBlCPHONE 1238. 
OWNER and operator 



ARKINS GRANITE QUARIES. 


Denver Colo. Dec. 27 I89S. 


Leo Ullery Esq. 

4 4 

Supt. Construction. 

Sir. 

I have the honor to advise you that I have caused to be 
delivered at the site of the New U. S. Mint Building, four **!** 
beams, for the windows of said mint, the same being ordered in 

accordance with your request to replace those erroneously shown 
on the plans of said mint. 


The beams referred to were ordered from Gillette Herzog Co. 



4 

Very Respectfully^ 




DENVER Mill" '-' 



To insure 


mtitz at iXizJfnvRxaisiUQ ^xcJxiizckf 


WiKsUinQtan, (S>*t December 23,1898. 

Superintendent of Construction, 

New Mint Building, 

Denver, Colorado. 


I have to acknowledge the receipt of your letter of the 
16th instant, regarding the acceptance of certain oast iron 
pipe furnished by Mr. J. A. Me Intyre, the contractor for the 
superstructure,etc.of the building in your charge,which falls 
short of the weights required by the specification. The dif¬ 
ference in the weight of the pipe does not seem sufficient to 
(sause rejection of that now on the ground;however, as the 


defici®i^°y in weight seems to be general, it is suggested 
that you draw the attention of the contractor to the matter 


and request that, in the future, he maKe arrangement 
tain such pipe as win fmiy comply with the require 

the speolfioation. 


ingements to ob- 
requireraents of 


Respectfully yours. 


^ ^^P®^visinaOArchitect. 




l^yTHORITY FOR OPEN-MARKET PURCHASE. 

•* in reply to offleial eommunicatioTU must refer to initial in upper right-hand comer.) 


77 - 


f 


1 


^rcastttrg 

OPPIOB OF THE SUPERVISING AROHITEOT, 

Washington, D. C., December 24, 1898. 

Superintendent of Construction, 

U.S. Mint Building (nev), 

Denver, Colorado. 


Sir: 


In view of the request and recommendation contained in your 


letters of the 7th h 20th instanland the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorized'to incur an expenditure not exceed¬ 
ing one dollar and eighty cents (1.80) 

in securing in open market at lowest prevailing rates: 

for ten gallons of coal oil, $ 1.80 


m 


h 




your attention is called to printed "Instructions to Superin- 

will issue and certify vouchers on account of 




Xo. ir. TREASURY DEPARTMENT 


I 




t 


JOHN A. MCINTYRE, 

GENERAL CONTRACTOR. 

Rooms 402-404 Cooper Building. 

Denver, Colo. 

TELEPHONE 1238. 

OWNER AND OPERATOR 

ARKINS GRANITE QUARIES. 



Lee Ullery Esq* 

Supt* <'Jonstruction* 

4 

Denser Colorado. 




4 


Sir* 

I have the honosi to ac)cne«ledge recei^it of your letter 

« 

Dee. 28 I8«5, relating te *lr*n pipe*, and ealling oy attention 
to clause ef specifications requiring same to be asphalted'. 

’eetfiiU.y', 


Vety 







19 


u eONTWAOTOR. 

COO«" 

w40^__ ^ 


^•^.cR COLO. 


. 




Af?X" 


.. and OPeBATOR 

foRANlTE QUARIES. 




li 


PfttVtr CDX#ra4*. D«c. 2* 


y»9 UlXery B«<l. 

ff 

# 

Sufi. Conttvuotion. 

/ 

DenTar Colorfc.4®« 


Sir. 

« 

Replying tp ywr faver Dec. 28-18*8, I hftve th4 hwor t«. 
hand yeu Mil a» fellcwa for the feur "I* beame delirarad t* tha 


gite ©r the New Mint • 

0 4 * 

4 - »x« beams, F*0eB, Pittsubur^ (Carnicgie) 
Freight en same (local Act# wei^t) 


In 
t® say 


#15.00 

4 

to. 89 
#25.85 
refer, I have th»h«Mf> 


expliBcti*" ef mjr letter te which you_, , .uonw 

say that Mr. Truxtun infomw ae, that you teld hta that th# 
«• beaitis as shewn en the drawlnira . 

5 e urawings were erreneeue, am that y#a 

^dviaed him te have me order new heana. m accordance with th* 
almensiens given him by ym,. and forward bill f.r same t# y«. 
upon receipt ef which you would advise the r, 

V . 1 , . * I>epartrBBnt thereef 

and ask their disposition of the matter. 

In this c®nnection as 

there geemg t© be >. ,«4 

—■ «U b. ,1..,., ^ ^ „ 

•" ...... b, 


Very Iteapeet 







i 




uiMi: 




To insure prompt aUenlion your r^ly must refer to Ute initials in upper right-hand comer. 


0t ttie MvLpzxxfisiUQ ^vcUitzct, 


^^asMrc 0 t 0 tt, Dec* 50, 1898* 


Superintendent of Construction, 


united States Mint, 


Denver, Colorado* 


I aia in receipt of your letter of the 20th instant re¬ 
lative to the terra-cotta flue linings and thimbles for the 
building under your charge. 

In reply I have to advise you that these flue linings 
must, in each case,start from the bottom of flues where open¬ 
ings for the cleanout doors are to be left. 

Relative to the height of thimbles I have to inform 
you that this Office has,as yet,no definite information as 
to the style of furnace etc.,that will be used,but the heights 
of thimbles,as given by you,are approximately correct,and will 
cover any style of furnace that may be used, and you will, there¬ 
fore,Instruct the contractor accordingly. 


Respectfully yours. 



No. 17. TREASURY DEPARTMENT 


^ _j__ ^ 

JOHN A. MSINTYRE, 

GENERAL CONTRACTOR. 

Rooms 402-404 Cooper Building. 

Denver, Colo. 

TELEPHONE 1238. 

OWNER AND OPERATOR * ^ ' 

ARKiNS GRANITE QUARiEs. j)env0r Colo, Jan 5 1899^ 


Lee Ullery Esq, 


Supt. Construction. 


Xjenver 


Colorado 


Sir 


I have the honpr to acknowledge receipt of yoiar lette 

Jan 4 - 1899 , relating to hei^t of thibles above floor line, arri. 

« 

depth of terra cotta lining in lues. The same shall have prompt 
attention^ Very RespectfuiiJ^^^y^^ 





COLO. MTOT (new). 

To insure prompt attention your reply must refer to the initials in upper right-hand comer. 


%xzvts!)xx^ gje^jartmjewt, 

tOtti&z sft ^ttpjevtrlj6iix0 





Januaiy 4, 1899. 


Superintendent of Construction, 

U. S. Mint, (New), 

Denver, Colo. 

Sir: 

Referring to a semi-monthly report submitted by you under date 
of the 31st ultimo, of progress of work on the building under your 
charge, from which it is learned tliat there is a possibility of 
serious delay in securirig the completion of work embraced in a con?- 
tract v/ith Mr. J. A. McIntyre for foundations, superstnicture, 
roof covering, etc., you are advised that it is probable that at 
an early date sane information will be secured in relation to the 
quarrying of stock and cutting the saiMe, to be submitted by Mr. 

J. T. H. Hall, under directions given to him in office letter of 
the l9th ultimo. As soon as he shall have completed his investi¬ 
gation, of v/hich you v/ill have full knowledge, you are requested 
then to address a special communication to this office presenting 
full information in regard to any natters which may have bearing 
upon prompt deliveiy of materials in proper sequence and setting 
the same in place, as far as it may relate to rapid and uninterrupted 


Supt, of Construction, Denver, Colo* jidnt* 


Page 2. 


fl 


progress of work towards completion at a probable date to be as¬ 
certained and stated by you. 



Respectfully yours 






jPENVER MIHT, 




To insure prompt attention your reply must refer to the initials in upper right-hand comer. 


XrjeaBxtrs §2pnximmt, 

xa xJiz Mupsxjsisins ^xzWzsi^ 

•^ajsMugtow, Jan. 5, 1899 


1^ 


Superintendent of Construction, 

, U. S. Mint,(New), 

Denver, Colorado, 

Sir:- 

I have to acknowledge the receipt of your letter of the 
30th ultimo, enclosing bill in amount twenty-five dollars and 
eighty-five cents ($25.85), from Mr. J. A. McIntyre, for 
Placing certain lintels over basement windows at the building 
in your charge, the reason for the charge being given that 
drawing #18 seemed to require longer lintels than were indi¬ 
cated on drawing #51. 

In reply you are informed that no length was given on 
drawing #31, and, in the opinion of this office, the contractor 
is not entitled to extra remuneration. Please so inform him. 

Respectfully yours. 








%xzKSViVQ gjevartmeut, 

(Suffice jcrf tUz Mnv^xxiisinQ ^xcUtzctr 

Wi^shington, <!P., January 



6,1899. gflx: 


superintendent of construction, 

New Mint Building, 

Denver, Colorado. 

Sir :- 

I have to acknowledge the receipt of your letter of the 
19 th ultimo, enclosing a letter from Mr. John A. Mo Intyre, all 
relating to the finish of the stone in the face of the build¬ 
ing in your charge. As heretofore stated, the finish,as shovm 
ty tho sample forwarded to this office, is satisfactory. It 
is de® 2 ied inexpedient, however, to waive any of the require¬ 
ments of the specification regarding the method of the final 
finif^hing of the stone, as such action might be construed in 
the future as allowing a finish of a more uneven character 
than is desired. The contractor should be allowed to do as 
much work as he sees fit on the stone before it is set in 
place,tut the requirement that the final finish be made from 
^ soaff<^^^ should not be waived on account of any representa¬ 
tions which he may make that the approved finish can be ob- 
taih®^ without the use of such scaffold. 

sample not been forwarded to you,on account of 
expense of transmission; however, if you so desire,it win 


Supt, Denver Mint. Page 2. 


"be sent at once. Please notify this office regarding your 
wishes in the matter. 

Respectfully yours, 



Xo. IT. TREASURY DEPARTMENT 


JOHN A. MCINTYRE, 

GENERAL CONTRACTOR. 

Rooms 402-404 Cooper Building, 

Denver, Colo. 

TELEPHONE 1238. 

OWNER AND OPERATOR 

ARKINS GRANITE QUARIES. 

4 • 

Hon. Lee Ullery. 

Supt Construction. 

4 

Sir. 

I have thehmor to acknowledge receipt of your letter 
• # 

Jan.' 9 1899, with enclosure from 0. e. Kemper Aetg. Sup’. Arch 
relating to extra for "I" beams. 

Ver^r Respectfully* 




Denver Colo Jan. 10 1899. 






Mo. 17. TREASURY DEPARTMENT 




OHN A. MSINTYRE, 

GENERAL CONTRACTOR. 

ROOMS 402-404 Cooper Building. 

Denver, Colo. 

TELEPHONE 1238, 

OWNER AND OPERATOR 

.RKINS GRANITE QUARIES. 


Denver Holoreuio^ Jan, 10 1899# 


Lee Ullery Eaq, 

Supt of 'Constructipn « 

r 

Sir. 

# * 

j have the honor to acknowledge receipt of your letter 9th^ inst 
advising me of the construction placed upon Par. 6 Page 9 of the 
specifications governing the construction of the United States 
T^int building ih this city^ which shall have eyeful attention. 

i 

lone enclosure. \ 
with yours. 



nsTi). 

AUTHORITY FOR OPEN-MARKET PURCHASE. 

l,AU letUrt in reply to offloial commwnicatione mutt rtjtr to iniikU m upper righirhand comer.; 

P 



^reasttrg department, 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, D. c., January 10, 

Superintendent of Construction, 

U.S. Mint Building, (newj, 

Denver, Colorado, 

Sir: 



1899. 


In view of the request and recommendation contained in your 
letter of the Gtll instant ,and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

in incurring an expenditure not exceeding four dollars and 
fifty cents ($4.50) 

in securing in open market at lowest prevailing rates: 


one ton of coal,of 2240 pounds, for use in 
Superintendent's office. 


$ 4.50 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 

to be made from the 

H 


^ above in accordance therewith.,payment to t 

^propriation for the "U.S.Mint.Denver,Colo. 

. Rcspsctfully yours^ 



PEIIVER 


TIEW 


To insuTC pTO^pt attention youT reply 


must refer U> the inUiuU in u^er rifra-hena cerner. 


B1 

Inclosures 


®fficz jcrt Xhz ^xcXiitzdr 

masixitc 0 t 0 ix, §. (Ctes Janua ry 111 1899 



Superintendent of Construction, 

New Mint, 

Denver, Colo. 

Sir: 

I inclose herewith notice (in triplicate) to be served upon 
Mr, John A. McIntyre, contractor for the foundation, superstructure 
and roof covering of the building under your charge, and have to 
request that you will execute the same by leaving a copy with said 
contractor and having him acknowledge the receipt of the same. 

If he will acknowledge the receipt of said notice by signing the 
indorsement on the original copy thereof, you will return said in¬ 
dorsed copy to this Office. If he will not acknowledge the re- 

C6ipt of Sciici ]ioticG% you will 4.1^ 

you will execute the same by leaving a copy 

With him, and indorse on the original ^ 

copy to be returned to this 

Office a statement to the 

effect that you served the notice by 

leaving a copy with said contractAt- ^ 

> and make affidavit to the 

truth of said return before a vio + « 

not . r . McIntyre can 

not be found, you will leave a copy of the noti 

Place Of abode of said contractor • 

®e 9 nt; and make indorsement a ’ office, or with his 

cord ^coompanied by an affidavit in 

“Plance with the fact, on the original on 

t». 


DESIVER. supt.-2. 


< Unri Of the eighth day from the date of the 
Upon the expiration of the eigt 

m Tiiaase report to this Office by 
service of said notice, you will please report 

wire the action taken by the contractor. 

A similar notice will be served on the surety on the bond 

given by the contractor in connection with his contract above men- 

tioned. 

Respectfully, yours. 



DENVER 


NEW MINT 


B1 


(J.n letters in reply to official communications must re/er'Jo initial in upper righi-luind corner,') 


COPY 


g^artmjent 


®fficz of tUz 


WinsUington, January 11, 1899. 


Mr. John A. McIntyre, 

1305 South Eighth Street, 
Denver, Colorado. 


Sir; 


Referring to your contract dated March 29, 1898, for the 
forindation, superstructure and roof covering of the new Mint 
building at Denver, Colo., you are advised that from information 
in the possession of this Department, it appears that you have 
failed to prosecute the work embraced in your contract in such 
manner and with such diligence as, in the opinion of the Department 
Would insure its completion within the time stipulated for its 
Performance. You are therefore notified that unless you shall, 
within eight (8) days from the service of this notice, take such 
steps as will satisfy the Department that the work embraced 


In your said contract will be completed within the time stipulated 
the Department - acting for the United States of America - win 

in accordance with the provisions of your said contract, withhold 

all payments fbr work performed and will fov 

ana will take possession of the 

work embraced in your contrflf.f i. ^ 

ontract and of whatever machinery and tools 


employed thereon, and of all materials belonging to you delivered 
on the site of said building, and will - at the cost and expense 
of yourself and of the surety on your bond - complete, or have 
completed, the said work, and will supply, or cause to be supplied, 
the labor, tools, machinery, or materials, of whatever character 
necessary to be purchased or supplied, by reason of your said 
default, for the completion of your said contract; and will hold 

yourself and the surety on your bond further liable for any 

damage suffered by the United 4 > a 

nitea states of America through your 

default or incident therf*tn®^ 

®reto„for any and all other breaches of 

your contract. 

Respectfully^ yours, 

(Signed) o. L. SPAULDING, 

Acting Secretary. 


J.A.W. 

Sw 


L. 


C.E.K. 


J.K.T. 



0 




S.H. 


^C^SXttr^ ^^ViVtVXtXlt^ 

Office ot m MrxptxyjisinQ 

WasMttgtotx, §. January 12, 1^9 



Superintendent of Construction, 

U.S.Mint (New), 

Denver, Colorado. 

Sin 

Your attention is called to directions in the second last para¬ 
graph of office letter addressed to you on the 11th instant, in re¬ 
lation to serving legal notice upon Mr.John A.McIntyre, contractor 
for the foundation, superstructure, &o., of the building under your 
charge, in which you are requested to wire this office on the eighth 
day after service of notice, as to the action taken by the contractor. 

You are now requested to amplify said telegram by a letter to be 
addressed to this office on the same date conveying information as to 
the amount of material which is on the site of the building, each 
branch of the material, tools, &c., being specifically stated; also 
information should be gathered by you as to what amingements can be 
entered into by the Government, witli the persons who are now sub-con¬ 
tractors fo^ J^^^ A.McIntyre, for the supply of the material and the 
performance of the work in v;hich they are interested. 

Your attention is also called to the granite to be used, namely 
the "Arkins", and you should give consideration to the question as to 
whether the Government, if it does assume charge of the work, can secure 
this granite in sufficient quantities and of the quality, texture and 


superintendent,_l)enver,_Colo., 


Page 2 . 


— 

• ^4? v^ork, or Y/hetn- 

as to insaro satUtaotory progress 

, e.« other kind ot granite .ill tore to be adopted, and in t 
o,.i,t. to i»part in addition to the above infomation, sueh da 

may te able to secure in relation to this matter. 

In fact, your letter should be full, expilicit and of suc^ 
that the Government my be enabled if the conditions warrant, to take 
possession of the work, ac., and to complete the contract with John 
A.Mclntyre, as it now stands, or in case the circumsfcinces necessitated 
a change in granite, to reach a conclusion in regard thereto. 

Should any change be made in the work at the building, either 
iron work or in any way, since the last photographs of the building for¬ 
warded by you, secure tvfo photograpihs from well selected pints, show- 
ing this condition, for the use of this office should decided measures 


he adopted. 


Respectfully yours, 


^up’^orv i s ir^ Ar chi tec t. 





CjO 


DENVEK l-OTT (nen) 

To insure prompt aUention your reply must refer to the initials in upper right-hand comer. 

%xzvts)xx^ gJe^^artmJewt, 

0tfl)Cje xrf Myxpzxxii&iUQ ^XfMtzctf 

m 

t ^ 

WiTasMnzftfm, J anuary 12 , 1^99 . 

Superintendent of Construction, 

New Mint Building, 

Denver, Co lorado. 

Sir 

I have to acknowledge the receipt of your letter of the 
9th instant, in which ,among other things, you request that 
a certain sample of stone work, previously forv/arded to this 
office "by Itr. John A.McIntyre, the contractor for the super¬ 
structure, etc .of the building in your charge, be sent you for 
the files of 3'‘our office and yoixr guidance in accepting the 
work. The sample referred, to has been shipped to you by 
freight, this day, via the Pennsylvania Railroad. 

Respectfully ^’■ours. 




AMP 


To inmre 


prompt (Mention your reply must refer to (he initials in upper right hand c 

§svnximmir 

mthoz jodC thz ^npzvxfisirtB ^vcMtzctf 

‘gSCasMtxfitxnx, January 13,1899 


To tile 


Superintendent of Construction, 


U. S. Mint, 

Denver, Colo. 


Your communication of the 4th instant is received, reporting 
upon the matter of connecting down pipes of the Court-House and Post- 
Office building in your city, with the street sewer. 

Your recommendation, that connections be made from down pipes to 
storm se^/er in Arapalioe Street, running the pipes where shown on 
sketch on the inside of the building is approved, the estimated cost 
veing $700, 

It is impracticable to authorize the work at this time on account 
of the small balance remaining of the appropriation, but that all 
preliminaries may be coiDpleted, it is desired that you v/ill secure 
the correct levels of storm sewer and that you will then prepare a 
specification in detail for all the v/ork necessary to accomplish the 
desired object and forward it here for approval. 


Respectfully yours. 



0ekv2b,color;.do; im" Miht. 

To ituare prompt attoriion your reply maul refer to the inttiah in upper right-hand comer- 

gteasttrs ieimrtment, 

Office 0f tJie SupeKUlBlnB ^rclittect, 

‘8*»j3tiltxj0t0tx, 1. January 12 


q%- 


To insure 


<lCiC 


January 13, 1899 


Superintendent of Construction, 
United States (neir) Mint, 
Denver, Colorado. 


Sir: 


I an in receipt of your letter of fne 9tli instant relative 
to certain lintels over basement Trindows Nos. 24 and 25 for the 
building under your cbarge,and I note wliat you say regarding 
the approval of shop drawings submitted by the contractor for 
this worh. 

In reply I have to advise you that this office in approving 
drawings does not check up lengths of beams or figures on same, 
nor become responsible for the correctness of drawings, 
approval only means that the details of construction are satis¬ 
factory, and that the weight of rolled shapes agrees with the 

office design, 5>ne contractor is required to make his ottu 
jlrawings; same to be worked out from the plans forwarded to him. 


Respectfully yours. 



No. ir. TEEASUEY DEPAETMENT 


jr«rm No. 168. 


the western union telegraph company. 

_incorporated- —... « 



RECEIVED at 1629 to 1633 Lawrence St., Denver. Colo 

10*7 ch c p nr ?.7 Pd , 

* 

Super intenwdfint Uliery, Mint Don Coi* 

You are authori7ied to visit 
arkins qua.rry in connect ion with 
orrice letter of 12th. 



standard Tims. 















No. 17. TREASURY DEPARTMENT 



Division ot SUitionery, Printing, and Blanks. 
Form No. 88. 

(Ed. 7-6-’97—3,000.) 

Sir: 


^reasurij gcpavtmcut, 

OFFICE OF THE SECRETARY, 


189f 

t./f.., 189^, for stationery 
n as posable It must be 


Your requisition of .. 

has been received, and will be filled as soon as posi - 

borne in mind that the Public Printer requires two months' time in 
which to print paper and envelopes. 



rAki 

.5 












^6 


department of Public Works, 


CITY OF D E NV E R. 


Board. 


! 


\ 


Samuel N.Wood.Prest. 
Cass E.Herrington. 
David D.Seerie. 

William H. Taylor. 


Secretary. 



H. C, l-OWRIE, E NGINEER. 


January 18, 1899, 


Lee Ullery, Esq,, 


Construction U. S, Mint, 


C i ty, 


Dear Sir:— 


I have your inquiry of the 17th inst. arldressed to the 
President of this Board, respecting data as to stoiTi sewer in ArapaJioe 
Street near 16th Street. Opposite the corner of the Post Office front¬ 
age about two hundred feet from 16th Street is a manhole of said 
storm sewer four feet outside of the curb line on t.he southerly side 
of Arapahoe Street. The elevation of the invert of the sev/er pipe 
of this maiJiole is 36.79’ above our data. This is the only elevation 
I haiFe in connection with this sewer. The sewer parallels the curb 
line and four feet outside of it from tJiis manliole for 175 feet to¬ 
ward Idth Street and tn^n curves under the sidewalk and connects 
Wfit]^. tne inlet basin on the sourth corner of 16th and Arapahoe Streets, 
It should, be on a regular grade fj'oi.a t]ie manhole to where it connects 
with the inlet basin, hut I an not certain that it is. 

It seems to me that it v^ould be as well for you to make 
your plans to connect directly with the manhole shaft and with the 
basin inlet. fou can raise the cover to tlifi 


. j tile maniiole and tie up to 

eLe,«t.on with the basin inlet if desire. 


the 


Yours respectfully. 


Arapoiho© <5'Free,4- 


^ ^ ® ^ o r "i 

T* ht,, 36.7<? 


I 


V 


! O pj p Qu 





Engineer. 


Y 




2. C O - 


"W.S.Ct, H Sl.'P r» 



<•<. t «f c 


7 








p^j^tment of Public Works, 

^ (piTY OF D ENVER. 


qG 

C Samuel N.Wood. Prest. 
Board. \ Cass E.Herrington. 

( David D.Seerie. 

William H.Taylor. 

Secretary. 

M. C. 


Jaminry 20, 1899, 


Lee UlleTy, 

Supt# Construction Nev/ U. S, Mint, 


City, 


Dear Sir:— 

I have your favo^ of t}io 19tii inst. I understood your 

request before, but I did not have elevation requested. I sent 2'‘o\i 

all I had in this office. I have pro/uired froii tlie office of the 

City Surveyor a B 2/1 in the vicinity of 16th and Arap.alioe. There is a 

# 

X on the top of t};p curb on the ITorthwest side of ArapaQioe Street 
one hundred feet fron the easterly side of 16th Street, toward 
17th Street: the elevation of v/liioh is 40.87 feet. 


I enclose sketch. 


E;ie • 




\ 




Yours respeotfuilv, 
0 

% '-A 

^ X 4' ^ y 

-q \ V ^ 
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Eneineor. 


o? 


X 


ROBERT FINDLAY. 

SEC Y AND TBEAS 


•, ,N0 G*'* '- 


rst 


The McOHvray Stone Company 

and cot stone contractoes 


QJ 


so. SCVEN™‘.V<r«’'-“«''” *''• 


^ SAN FBANCIC80. CAt. 

branch ( ^,nG ST.. ACT. 2NI. ANO 3"» 9" 


DENVER, COLO 





1 B9^ 
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Denver,Col. MINT Building. 

To insure prompt atleniion your reply must refer to 



ike initials in upper right-hand eomer. 


Enclosure. 


^fficz Sft mz ^ptxxilziuQ 

'SSIsstiiugtsm^ §. January 28, 1899. 


Mr. Lee Ullery, 

Superintendent of Construction, 

U.S. MINT, 

Denver, Col. 

Sir: 

I enclose herewith voucher, in duplicate, issued in your 

own favor, in the sum of.... .......$8.50, 

being in payment of your voucher for traveling expenses incurred 
in traveling from Denver, Col. to Loveland, Col. and return, under 
orders from this Department, with the request that you re'ceipt the 
voucher, and present the same to the Disbursing Agent ‘of the U.S. 
Mint, Denver, Col., for payment, in accordance with instructions, 
this day, given. 

Respectfully yours. 

Chief Pixectltive Officery? 


P. 



qq 


No. n. TREASURY DEPARTMENT 


JOHN A. MCINTYRE. 

GENERAL CONTRACTOR. 

Rooms 402-404. Cooper Builoino. 

Denver, Colo. 

TELEPHONE 1238. 

OWNER AND OPERATOR 

ARKINS GRANITE QUARIES. 


Denver Colorado, Jan. 27 1899. 


Lee Ullery Esq^ 

Supt Construction, 

Sir 

I have the honor to acknowledge receipt of your letter 

Jan 19 1899, relating to tie rods, and to inform you of the fact 

^ A Pn the sub-contractors, 

- vnave notified Gillette Herzog & Co. tne 
that I 

..ft said z/4: rods from the Mint site at once, 
to rerR<^^ 



« 






I 0 0 


J^:!AD0: IIST^ 1.II1IT 

To ingure prompt attention your reply must refer to 1h€ initials in upper rigid-hand comer. 


( Enclos’Lire ) 


grjeasurg gjepartmjetit, 

O^fflce 0f tlxe SitiJjeKuisin0 

WiKsUnQtccn, January 35, 1S59. 




Superintendent of Constru.ction, 
United States (new) Mint, 


Denver, Colorado. 


sir I 

I ani in receipt of a letter of the 19th instant fron The 



tractors under John A. McIntyre for certain worl: included under 
his contract for the superstructure,etc. of the cuilding under 
» yoiir charge,certain inforiiation relative to the iron ?’orh of 
the roof,and in reply I have to advise you that the inforica- 
tion desired is given below in the order in v;hich it is request¬ 
ed in said lot tor, a copy of rrhich is herewith enclosed for your 
info rma.t ion, 

1, Web-plates may be one—quarter inch less in width than 
the distance from bach to bach of angles,and web may be cut 
under beaui near centre of girder without any additional splice 
plate* 

2. The use of seven:sixteenth inch holes for three-eighth 
inch bolts will be satisfactory. 



i*uco yfie contractor 
Respectfully voiirs, 


accordingly 


R. 



Minneapolis,Minn. Jan.19,1899. 


I.ir.James Knox Taylor, 

Supervising Architect,Treasury Dept., 

Y/ashi ngton,D. C. 

Dear Sir*. Please note regaraing the roof for the Denver Mint that 
we v/ish information upon the following points: 

1- In the girders forming the hips,jacks,etc., it will be necessary 
to splice the webs because the size of the plate is greater 
than the maximum size obtainable. Also we wish to order the v/eb 
plates l/4"less in wiath than the distance back to back of angles; 
2“ We will make the holes for fastening the tees to the rafters 
7/16" aiameter for 3/8"bolts,no size being given on your drav/ing; 

3- There are no instructions as to how much of this roof is to be 
fiela rivetea ana how much is to be fiela boltea; 

4- We viish to fasten the tees to the hip rafters as shown by the 
enclosea sketch; 

5- On your arawing 34 the beams connecting to the webs of colxmins 
11 anc 37 are callea for to be 8" on either siae,but on arawing 
36 these same beams scale oniy,,6";ana as we should consider that 

the bottom of these beams v;ould be flush with the top of the 20" 
beams between columns 11 and 48 this will make the figure of 
^ 3-1/2",which is given,to be correct.We wil 1,hov/ever^make both the 
long and short beam 8",as called for on doawing 34,keeping the 




authority for open-market purchase. 

(AU, letter* in reply to official eommunioatione mutt rtfer to initial in upper rightrhand comer.) 



grcasurg department. 


OFFICE OF THE SUPERVISING ARCHTTEOT, 


Washington, D. c., January 28, 1899. 


Superintendent of Construction, 

U,s. Mint Building, (new^, 

Denver, Colorado. 

Sir: 

In view of the request and recommendation contained in your 
letter of thelSth instant ,and the public exigency requiring the 
immediate delivery of the articles and performance of the work 
your action in incurring an expenditure not exceeding four 
dollars and seventy-five cents ($4.75) is hereby approved. 


in securing in open market at lowest prevailing rates I 


for photographic views of work on the building 


$ 4.75 




102. 

# 0 

Denver Colorado, Jan. 27 1899, 

Lee Ullery Supt* Construction. 

/ • 

New Mint, Denver Colorado, 

Sir. 

Replying to your letter Jan 7 1899, informing me of the 
discovery of a patched stone ( C 10 S ) in the basement of 

t t 

the U, S, Mint Building at this city, I have the honor to say, 

I have given the matter careful inspection, and find that the 
stone spoken of, was perfect in all ways when set in the wall, 

' and continued to be so until the entire building had been carried 
up to the height of the water table, when it was broken by back¬ 
ing a wagon against it in unloading cement. The driver seeing 
the effects of his carelessness, called one of the men to his 
assistance, who immediately stuck the broken piece in place with 
(slue, saying nothing to any one on the work about it, and the 
i‘act was entirely unknown to me or any of my assistants until 
called to my attention by your letter. 

In this connection I desire to assure you that it is my intention 
to use only absolutely perfect material in the work, and I have 
given repeated orders, and continually caption ny wor3anen 

4 

against using any imterial not absolutely up to standard. 

It is, as you aware very difficult to prevent workmen however 
'inom attempting to cover up the effects pf their own carelessness 
end Such cluftisy attemps as that referred to will sometimes happen. 


Aa 2 ‘* 0 * Builoinq. 

"‘’‘’“’ntNveR. COLO. 

IIUPHOHE 1288 . 

OWNfl' operator 

,,K,NSGI>ANITEQUARIES. 


JOHN A. MCINTYRE, 

general contractor. 

Rooms 402-404 Cooper Builoino, 

Denver, Colo. 

TCLEPHONE 1238. 

OWNER AND OPERATOR 

ARKINS GRANITE QUARIES. 


I shall take *?+ oo « 

personal favor, if you .ill at once call 
attention to any atte»«>t at patching you „ey discover as i 

e you I have given positive orders against it, can only 
prevent its occurrence by prompt action when discovered'. 





lo^ 


- 

pXiixt of the ^nitexX states at gewoer, 

xrf the lissagee in charge, February 1, 1899 

y 


Sir:- 



I enclose check for $8.50, as per vouchers rendered for traveling 


expenses, 


Supt. LEE Ullery, 

Respectfully yours, 

^ Disbursing Agent. 


U. S. Mint Building, 


West Colfax and Evans, 
City. 


No. 17. 


treasury 


department 


I 


JOHN A. MSINTYRE. 

GENERAL CONTRACTOR. 

Rooms 402-404 Cooper Building. 

Denver, Colo. « 

TELEPHONE I23B. ^ 

-- 4 0 ^ 

OWNER AND OPERATOR 

ARKiNSGRANITEQUARiEs. Denver Colo* Feb, I 1899* 


Lee Ullery Supt, 

/ 

X)enver Colo, 
/ 

Sir. 


I have the honor to acknowledge receipt of yoiir letter 
' 0 

Jan, 28 1899, and have advised Gillete Herzog & Go, this date 


of its contents. 


^rery Respectfully 




BEMVEH.MIHT (nbj). 


I OS' 


To insure prompt oMerUion your 


reply must refer to the inUials in upper nght hand comer. 


( MOLOSUKB ) 


miict at Snpzxvisins ^tcMtecx, 

i-January 31, 1899. 


Superintendont of construction, 
united States Mnt (New), 

Denver, Colorado. 

Sir:-r 

Referring to previous correspondence in relation to matters 
^pertaining to the perfonaance^ of work necessary to secure early 
completion as embraced in a contract with Mr. John A. Me Intyre, 
for the erection of the superstructure of the building under 
your charge,enclosed find copy of Department letter of this 
day which fully explains itself addressed to the contractor 
named. 

The letter of the 17th instant from the contractor which 
is alluded to in the Department letter is substantially in con¬ 
nection with the delivery of granite although it relates to all 
materials and the assertion is made that,commencing on January 
23 rd,he would place on the cars each day for delivery at his 
sheds four hundred cubic feet of stock and that this would be 
prepared and delivered at the rate of three hundred cubic feet 
cut stone at the building ready for setting in position. 



I supt. Denver Mint. 

You are,therefore,requested as some indication of the 
; disposition of the contractor and his ability to fulfil his 
promises to advise this Office as to whether the granite is 
shipped and delivered as indicated* You are requested, also to 
address a special coimnunication to this Office on the afternoon 
of the isth proximo stating briefly,but explicitly,the con- 
ditions which then exist,as related to the adoption of busi¬ 
ness-like methods by the contractor, for delivery of materials 
^ in proper sequence and quantity,and the employment of the 

_ largest force which can consistently be worked in setting the 

^ same in position,supplementing the same by any information 

which may be then in your possession as to materials in transit, 
bills of lading,etc. * 

Respectfully yours. 





(COPY) 

{AU letterf in reply to o^Unal 


I. 


icial communications must refer’io inUial mi upper ^ Q , 

^icznsnv^ gjqjartmmt 

Office cft tlii^ 

<j^asMix 0 t 0 n, §. January 51, 18^9. 


Mr. John A. Faintyre, 

1505 South Bight Stroat, 

Denver, Colo* 

■this Departoent is in Joseph 

17th instmt, contraef for the suporstruet- 

Baines y^rself ^ rel.tl^ T ’'runlor® 

ure, oto., * n«naittefl to continue work undor 

in said latter that if you are p^tt« a, to inauro 

ri:frd™U^r.%rr of o^Aer materials to the 

IfVts rights under your eontract to take 
V. rr« of the work and to eoaplete the sane, or cause it to be 
S!t -d ^t the eost and expense of yourself and the surety on 
ooiaplot^. adriaed that this Departiaent - aeting for and 

*^°^h«half’of the United States of Anerica - has determined to 
v“,rdbeyanee. for eueh a period of time as it nay ^nsidor 
t^Artle. the action indioated in its letter addressed to you 
reasonao 0 , 0 ^ the 11th instant, to enable you to demonstrate your 
and intention to make prompt and steady delisery of all 
inclxiding granite, in proper sequence, and in suffi- 
♦ ^antities to insure the speedy and satisfactory completion 
cient q ^jQ^tract. It laust be distinctly understood in this con- 
n however, that the Department reserves the right, at any 
nect further notice to you or the surety on your bond, 

the action indicated in Department letter addressed to you 
XI, 1899, should you fail promptly to begin and faithfully 
Jonua ^ continue the delivery of materials satisfactory 

as to quality and quantity, in proper sequence, and to place 
aacie position in said building with the utmost rapidity 
consistent with proper workmanship and the exigencies of the situa- 

t i Ol^ • 

The Superintendent of Constmiction will bo furnished with a 
copy of this letter, with instructions to notify this Department 
at once of any lack of diligence or any failure on your part to 
comply strictly with the foregoing conditions; and you are now od- 



2 


visoft that no further ooneession vill be made to you, and that no 
further delay will be tolerated; but that, after giving you thla 
opportunity to denionatrat© your good faith and ability, the Depart¬ 
ment will, upon your default, avail itself of its rights under 
your contract to take charge of the work in the manner provided in 
said contract, and to complete the soice, or cause it to be com¬ 
pleted, at the cost and expense of yourself and the surety on 
your bond. 


Respectfully, yours, 

(Signed) 0. L. Spaulding, 

Assistant Secretary. 

L. C.B.K. J.K.T. 


J . A .V * 


S. 


♦ fs 

• r ^ > 
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■ JA. M-INTYRE. 


jlNER**- CONTBAOTOR. 


^02-404- COOPER BUILOINQ, 

"’"^DENVER, COLO. 


°sGRANITEQuARIES. Denver Colorado, peb, 2 1899, 

^ / 

Lee Ullery. Supt Construction, 

U, S, Mint (new) Denver Colo, 

Sir, 

On the plans forwarded me by the supervising Architect, 
goverhing the construction of the New U. S, Mint at this city, 
imder my contract with the United States, the "moulded string 
course, and the ashlar below”, in the second story, are seperate. 
The size of the moulded course, will in my opinion render it 
liable to breakage in handling, and I have therefore the honor 
to submit herewith, full sized drawing through secon of "moulded 
string course and ashlar below, coirJbined", for second story. 


\ 


and request that I be allowed to cut same in one piece, 

dance with said drawing, said change to be without additional 
cost to the United States, 



Very Respectfully* 








qiner*'- contraotor. 


CONTRAOTOR. 


ARKINS GRANITE QUARIES. 


Denver Colorado, peb. 4 1899# 


Lee Ullery Supt* 

0 

Construction Jlew Mint* 

Sir. 

0 

The Gillette Herzog Co, having refused to furnish the 
cast iron pipe necessary for use in the basement of the U, S, 
mint building now under construction, it becomes necessary for 

4 

me to furnish same from other souces. 


With this end in view I have requested figures from the Colorado 


fuel & Iron Co, and in reply am in 


receipt of a letter asking me 


if said J)lps is required in 6f/ lengths, 
in sa meh as I am unable to determine from 
specific lenghts. i have the h<«or to ask tl 


the honor to ask that you give me 
satisfactory to you, 

Very Respectfully. 


the drawings any 


such lengths as will be 



No. 17. TREASURY DEPARTMENT 



/OS' 



tHE POSTAL COMPANY’S SYSTEM REACHES ALL IMPORTANT POINTS IN THE UNITED STATES AND BRITISH AMERICA, 
AND via COMMERCIAL CABLES, TO ALL THE WORLD. 


FORM 16 




•iTiis Coi 
WILLIAMi 






LECRAPH-CABLE COMPANY. 

smits ahd d^ers messages subject to the terms and conditions printed on the back of this blank. 
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Supt IJllerif., 

New Mint, 

penverjColo. 

Letter tnira recoivea visit-Arkins Qnarn^ as requested about tenth 


r» 4" 




C.E. Kemper, 


Acting Supervising Architee.t, 


11.38am. 














lOCf- 


^ 0 . 17 . 


yEPARTME>'T 



JOHN A. MCINTYRE, 

aeNERAL OONTRAOTOn. 

ROOMS 402-404 COOPER BO.Lomo. 

Denver, Colo. 

telephone 1238. 

OWNER AND OPERATOR 

arkins granite QUARIES. 


/ 

Denver Colorado* Feb* 7 1899 * 




Lee 


* 

Ullery* Supt* Const* 

Denve r Mont Rni Idi ng • 


City* 


Sir* 

I have the honor to acknowledge receipt of your letter 
p h 6 advising me of customary lengths of cast iron pipe, 

have this day advised Fred* Wilde Jr* thereof* 


Very R8spec;tfif lly • 




' „A.M5tNTyRE, 

.. flOHTHAOTOR. 


JOHN* 


Denver Colorado* ?eb, 7 1899* 


1,06 Ullery* Supt Construction 


New Mint Building .Denver Colo 


Sir 


On Feb. 4th. 1899, I had the honor to receive Department 


letter (J.A.W.) Jan. 31 1899, Hon. 0. L. Spaulding Assistant 
Secretary, advising me that " the Department has decided to hold 
in abeyance for such time as it may consider reasonable, the 


action indicated in its letter of Ilth. inst. »in order to allow 

rrw an oppertionity to demonstrate my ability to make prompt and 

steady delivery of all materials .Sbc. In this connection I have 

* 

the honor to call your attention to the fact, that on Jan. 25 1899 
I obtained legal possession, by the relinquishment of J. H. Routt, 
sub-contractor, of the Arkins Quarrys, and on the same date des¬ 
patched competent workmen to take charge of same and commence 
active operations at the spot from which the approved sample was 
taken. '^^n. 26th. as you are no doubt aware, the thermom¬ 

eter fell 5^aPi<ily io below »0" and was followed by heavy snows 
on the 27th. and 28th. inst. the temperature remaining consider- 


ably below "O*. On Jan. 28th. in spite of the extreme cold, I 
caused a personal inspection of the quarry to be made by my repre 
aentative»and find that the men, in strict obedience to ny instruc 
tions, already opened a large face, at the poi{)it from which 

the sar^l® was secured, and 
* 


blasts* 


for 


were prepared to contnence drilling 


H(15IN I Y ivc., 

jOH*^ CONTRAO'*'®"- 

qoofeb Buildinq. 

,.^0 operator 


On Jan. 29th. however before any work could be begun the quarry 
was visited by a severe snow storm, with rapidly falling temper¬ 
ature, causing the entire stoppage of work, and filling with 
drifts many of the railway cuts from Loveland to Arkins, cutting 

s 

me off from coimnunication with the outter world by rail. 

« ^ 

Since Jan. 29th. as you are aware, the temperature has averaged 
considerably below ”0”, with constant snows and high winds, and 
has wholly preventd work of any kind at the quarry or stone yards 

f 

men refusing absolutely to work in such weather. 

I take this opportunity of laying this matter before you for your 


veriforder that you may if you deem proper advise 

the pepartment thereof, and protect my interests diiring the 

€ 

continuance of the present intensely cold weather. 


Very Res^ctfully. 


Ill 


®fficz 0f 


^ttpjeriutendjettt of —-- 

^ ^ nnr.C olf.-u-: Avo.'-. 


Ijn'.iv31’ ^ Colo raao« 


•■•^-ni.-.rv 51 st 1 -- ^ 


Dc^iUuy 


0/Li:ir t i nrn-'^ nt. at*, IUR*A. 4 ^-.- 

EquitnLlo Buildinc* 

Donvor, Colorado. 


Sir:- 


I onclo=oj^ro-. 7 ith a noUco froa tU_o Barllnston and Missouri 

Railroad to fao effect that ono box of stone addressed to this office 

lYat-'th.dir frolCht depot in this city, .-nd, as I understand that ar- 

>,.ve been mdo -.vith yeur office Tor the delivery of ail 

" . this section,'I vMll t;i.xdc you to have said box uoliverou 

vour Tarllcst ccnvonionco. 
to this Oxi.ICO ..u . _ 


Sup or intolidcnt 


#r' 
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Ill 



fin i eommimictiiion-f mvtt refer to ioitiol m upper rigM-hand corner.) 

gjceasttKS gepattnxettt 

Office 0 f the Seecetw^ 

m»sWtt0tcTO, p.®. February 10,1899. 

Superintendent of construction, 

New Mint Buildin/^, 

Denver, Colorado. 

Sir:- 

in view Of the statement and request contained in your 
letter of the 3d instant, addressed to the supervising Architect 
Of this Department, you are hereby authorized to certify and 
issue vouchers,-in accordance with the printed ^Instructions 
to superintendents,»-in amount two dollars and fifty-two cents 
($2.52)iit payment for the freight charges on the sampl 
granite,-forwarded you by the supervising Architect.-showing 
the finish required for picKed worK of first story stone work 
of the building in your charge.also vouchers in amount fifty 
cents (^.!50)in payment for the drayage of the said sample from 
the depot to your office, a public exigency requiring these 
expenditures,and the amounts being deemed reasonable, 

yhe Disbursing Agent has been authorized to mahe payment 
on account of the above named vouchers from funds remitted him 
oh account of the appropriation for the building. 

The matter of furnishing the typewriter ribbon,requested 
.ji your above named letter .will form the subject of another 


Q^iamnication to you. 

Respectfully yours, 


J.'S.H 


J .3.3. 






Assia^tant Secretary. 




I^A.M^INTYRE, 

JJKI"**- contractor. 

^{404 Cooper Builoinq, 

qenver, Colo. 

HUPHONE U38. 


0«IIE« and operator 


N8 GRANITE 


QUARIES. 


Denver, Colo., Peby. 14, 1899. 


Lee Ullery, Supt. Const., 
Denver Mint Building, City. 

Sir 


I have the honor to acknowledge the receipt of your letter 
• 0 

of Feby. 13th. 1899, advising me that there is no objection to my 
cutting the moulded course above top of voussoirs, over second 
story windov/s of the U, S. Mint building, in this city, and the 
ashlar course below, in one piece, which I i)ropo3e to do v^ithout 
additional cost to the United States. 


Very 


ectfully, 




DSllVEH, C OLOHADO: 

To inouro prompt oMontton yortr 


I'llIT. 

reply mud refer to the initiuU in 


upper ngU‘hmdeom^- 


mtitz Jdf ttxe BnpzKvi&inQ ^xfMUckp 

Wastxiixgtjcrtx, S. i?e'orua??y 8, 


< 1 ^ 


189'9. 


superintendent of Gonstruotion, 
United States (neu) Mint, 


Denver, Colorado, 


Sir: 


I eon in receipt of yova- letter of the srd instant relative 
to the cutting of Moulded stone course above top of voussoirs 
over second story nindors in the Luilding under your cnarge, 
and in reply you are advised that there is no objection to 
Gutting this co-urse,and the ashlar course belOT7,in one piece. 


Respectfully yours. 




Ponvor, Colorado, 


]IS' 


February 


15,1899. 


Loo Ullory 


ir: 


, Esq., 

Suporintondont of C 

I have tro honor to 


onstriict ion. 


call your ;it 


Denver ?iint (ITov/), 


tent ion to the follov/inc 


letter: 


1 


Frederick P.B.-i{;3oy &: Co,, 
lOtii St .Viaduct, 

Chicago,Ills.,Jah.23,1059, 


Mr.J.A.MeIntyro, 

Denver, Coloinido. 


Denver Hint. 

By reqiiosi, oi' the Supervisinc Arciiitect v/o bon 
Gxtra_ cost for substitutinc a tooled finish for t]ie 

place of sand rubbed \Yill 

Incli* ^ ^^auei’standin/;: tjiat tlie tooling is to be s 


to state that tiio 
exterior noirble 
bo $3489.75. This 
ix bats to the 


I h.ive the lioncr 
to aok that you advise the 
pleased t make the chance 


Yours very truly, 

Frederick P.Bacloy Co. 

therefore in accoril.ance v/it/i said letter 

Sypervisinc Architect that I v/ill be 

indicated for the exact anouiit quoted in 


the letter cf 


Me s s r s.Bacle y, 


1. e 


$3409.75. 


Very respectfully. 


(Sicnod) J,A.Me Intyrc 


Denver, ColoFebruary 15,1099. 


Lee Ullery, Dsq., 

? Superintendent of Construction, 

4 

Donvor, Colorado. 


Sir 


1 nave Lne nonor 


^ ^upo vising Architect to the follov/ing letter: 

► 


t 


■^*1 ' 

I 

" Mr. J A. Me I n t yr e, 


Precloriok P.Biicloy & Co., 

IGth St.Viaduct, 

Chi C'"Go, Illinois, Jan. S3,1099. 



Inasnucli as ^ ' ^'BaGlev ^ o_ 

•l- tiioro SOOMS 1-n - « CO. 

tlessrs .Baeloy, i v^m v ■iv-stice in ti,. . 

bo piea,o^, to l.av„ c 

.SupouvislnGArcMtect.n,Wh -attor bor ' 

tbe roquost t],at th„ ' 

tbe sai^G be -m ^ 

„ ’^JloT^ed 

^GspGctfbn 

•- J 

(Sinned) - 






3HN A- 

OENJBAtOONTflAOTOR. 

3MS 402-40* COOPER BUILOINQ. 

DenveBi Colo. 

jILCPMONE 1338. 

OWNER and operator 

•kins granite quaries. 


11 


Denver Colo. Peb, 16 1899* 


A 










J*ee Ullery E^cj. 

♦ ' 

Supt. 0 oust ruction • 

Dear Sir, 

I have the honor ask inforination on the follow! quest Iona 

# 

propounded by sub-contractor Bagley in lus letter of tbia date. 

H rw «»* .p. jji.,* 

Ir -ttn mt iA». 

I? fi ••4MM VP 9 «p Arch to b, 8* 10*« 

3A«» tvf Jetnt for th, 8ur.iv .. 

•hown , 18 thi, ,opr.,tf 

Our ,f jijg i, 

or front portion of . 

la Boporat. from tho plain «r . 

rear portion, in order that *w. 

® question may not eoiM vip 

for disputa, kindly eonfi«, 

* View pf tha case. 

We desire to call your attentirm . 

Oh to the fact that Work ia «! m 

$tand still until we obtain a a 

upon the poiniw tikl^WA. 

I have the honor to ask that you 
office upon the above, Xn order 
^ Co, thereof, and avoid any 
icipate. 


Cive me the opinion of your 
ihat I rray at once advise bagley 
the delay that he appears to 







Denvor,Colorado,Peb.16,1899. 


loe Ullery, Esq., 

Superintondent of 
Denver, 


Construction, 
Colorado. 


Dear Sir 


the 


In 

U.S.Mint 


the natter of the Rod Spanish Roofing tile,for 


use 


building,at this city, I do; 


to lay before you 


in 

the 


Terrr, 


enclosed copy of a letter this day received fron the Celadon 
,Cotta Company, which to a certain extent explains itself. 

In this connection I desire to say that I have given the 
[natter of roofing tile serious and continued attention,having entered 
(into communication with many firms, among others, The Chicago Eire 
Clay Product Co., The Chicago Terra Cotta Roofing and Sliding Tile Co 



The Hayden Slate & Tile Co 


n’-. 

j. ne 


Moss Mf 


C 


Co., Kiniseley & Yeldham, 
Kansas'City Hydraulic Pressed Brick c'b Tile Co., The Cassini Tile Co., 
The Denver Terra Cotta Lumber Co., The Empire Fire Proofing Co., The 
Griffin Clay Mfg.Co., The Clenn Burnie Clay Co., and others,but have 
been unable to find an"'^ firms outside of tno Kiniseley co xeldham and 
Wdersi.L & iife Co', ^rho oono am^here near the quality called for 
bv the their manufacture. ±iie Akron Company to which 

r'eferencrrs-md^In the enclosed letter, have never offered a bid 
on tbs ma-ter althouch called upon to do so by several letters. 

' '"The resiainder of tho_ ° able to supply the 


■ffas promptly 

tj •'.’•our attention to these facts merely as 

. V. ettatement ^n;?-do by the Celadon Co. that ’ 

Of the furnishing the product required by 
u-wo 0 natter of cement, I an inclined t 

sard stand is v/ell taken, and I tliorefore 

company ‘ before you with the request that vo 
said nattj -- 


fhn^r - GOi^noboration 
they are ono of tho 
tne Grovernrnent • in 
0 the belief,tJiat 
hr^vG the honor 


part me 
use of 


4* 0 II 

rtont on the body of tho 
I make this suggestion 
use of this character 
can by tlie v/eather much more 

will n satisfactory job. 

plishi^^ ‘ X 

s iiuou u.jtpensi've 




t O 


only 
ro- 
sai d. 
to lay • 
tho Do- 


roof . 
simply because 


without the 


th® 


or the 

satisfactorily n-x J'°b tua 


in 


It 

accom- 


it 


tjie 

best 


and result 

desire to call your attention to th^ ^ 
jie nest expensive one in the market as'^T^ 

’ ^ ^ convinced* that 
Very respectfully, 

(Signed) J. A.McIntyre. 






I 



Chicacoj 


February 


14,1899. 


Ur. J. A. I'.Ic I n t y r e, 

402 cooper Buildinr;, 

Denver, Colorado. 

Dear Sir:- 


just 


received and re- 


Ov/inc -0 the fact tliat v/e have onl^^ „. .t wp 

viewed plans and specifications for the U.S.Mint buildinc^i- 
are just now able to send you our revised bid for tno rooiini^ ti_o fo 
this huilding. V/e note in specifications and likev/ise in pl/ins sorae^ 
requironents with v^hich we were not familiar at the time 
ous estimate. Me also note tiiat the specifications ca_ 
quality vitrified unglazed rcdSpanish roof tiles,lain in ful- ooo.s oi 

Pcrtiiind cement'’ jOtc. _ . . j. • , 

\7i th reforenco to th’s clause in the specifications, v/e oeg 

to invite your attention to the fact that there is but one company rrik- 

inr tile in the U.S. \ 7 ho besides ourselves can meet this roguirenent, 

an(' that is the Akron Company. A13- other companies either slip or 

'^lazo their tile, or the tile are not vitrified. 

^ ‘ ' ' Tjow as to the use of corient : Yoi’ can use coriont v/itli our 

tile if ’^ou wish to, but it does not add to their serviceability. The 
are tlioroughly weather-proof without conent. Moreover, a tile that 
deT)G'*^ds upon cement for its weatner proci qu«.ilities is not and c<in not 
r.ny^i^-:>nertly wcatlier nroof in your climate. The cement will shrink 

DC pcri4<-ii : -t,-- ^ nv,r7 -Pv 


■» r 


frost and. rain got in and with thawing and freezing the cement 
to pop* out and a leaky roof is the inevitable result. This vdiole mat- 


1 s 


111- n 


ter of t!io use of cement in latitudes as ours has been thoroughly tost--- 
ed and proved to be unsafe and troublesome, V/e can refer you to Messrs 
Jennw and Hundio, tlie well known architects of this city, to say noth- 
inf^' oT'* scores of ot}iers,for proof of t}ic above statements. i 

Our Conosora patterns are a safe Interlocking tile, the on- 
Iv ir>terlocking roll tile in the market tliat are both practical and 
vitrified,and they can be not only but are laid right along without 

cement. . > -> t • .-.j-. rr- ^ • j. 

Our tile are laid on jobs from Kansas City on the southwest 

to Minnc.'ipelie on the nortliwest ,and thence to Augusta,Me., and south on 

the Atlantic seaboard around to Hew Orleans,giving a v/ido range of ; 

climatic conditions - all without being bedded in cement, or any 

cenoxit whatever on t}io body of the roof,and v/e have not h.ad a complaint 

as* to their v/eathor-pi-oof quality. . 

further as to t lie so specifications, wo usually nail the tile 

direct to the book tilo and cement the nailhole ,not using v/ire for 

fastcnixhl specified. That can be done vxith our goods,but it also 

will materially add to tho cost of the roof without adding ;inything 

to the security of our goods on the roof. \7e alvniys furnish closed 

oavGG and flat tops as c;i.llod for in the specifications. Moreover, v/c I 

will furnish cut hip tile whicli tlio ' specifications do not call for,but ' 

wblch *\vill nako a neater and tidier job in every vmy, these hip tile 



2 


! 


t hem 
L The 


nt. the cor-oot ancle,and burned after'Jards. 
around the ’;re paid no .J° 

U. deck .fuir “tU^;fs7tr c?|puro a.e^ -- 00 ??^- ^Uo 

isr* £2‘r4J;;^£S 

s.s;.,i;r«.rti.. t.„. cc. c..p.w 

T/hich you are accustomed to do truly, ^ ^ 

Celadon Terra-Cotta Co.^ta. 
Henry S.liar r i s, V. P. 


% 





I to 


, 0 ^ TBBASCRV ,«PABTMlN-r 




JOHN A. Nl®\NTYRE, 

general contractor. 

ROOMS 402-404 COOPER BU.LO.NQ. 

Denver, Colo. 

telephone 1238# 

OV^NER AND operator 

arkins granite quarjes. 


Denver Colo* Feb* 17 1899* 


Lee Ullery Esq. 

Supt. Contretn* 

# 

Dear Sir* 

I nave the hoaor to acHnowledjje receipt of your letter 
> . ■ 

peb* I6tb. answering questions propunded by F* P. Bagley & Co* anct 

# 

to say that I have this day advised them from your letter* 



L 

i 

i 


4 



Mint (new). 

authority for open-market purchase. 


I ^ / 


^ J^lTw 2.000.; 


7 


VJlU istter* t« Ttpiv to ol/lc(«< 





^rcasurg ge|rartmc«t 

omoE OF THF SUPERVISING AROHITEOT, 

Washington, D.C.Je'^ryiarY 15, 18S9. 

Superintendent of Construction, 

U.So Mint Building, (new), 

Denver, Colorado. 


, 1 — 


Sir: 

In view of "bhe request and recommendation contained in your 
letters of the 3rd S: 6th inst ,& the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are authorized to incur an expenditure not exceeding nine 
dollars and seventy-five cents ($9.75) 

in securing in open market at lowest prevailing rates: 


one typewriter ribbon. 

two tons of ooal of 2240 pounds each.for use in 
Superintendent's office. 


$ .75 

9.00 


Your attention le oalled to printed ■•Inet.,, ,■ 

V HLea Instructions to Superin¬ 
tendents,” and you will iaanA artri 

y wixj. issue and certify vouchers =. 

j on Q^ocount of 





oer. 


Denver j Col* Mint* 

I'orin 32* ( 

’gvcnsura ^cpartinent, 

omos OP THE SUPERVISING ARCHITECT, 
Washington, D. C., February 18, 1899# 


Lee Ullery, 


Snpt. U. 8. MUTT, 

Denver, Col. 


Sir : 

I have to acknowledge the receipt of your '‘Estimate of Funds ” required 
for the work on the building under your superintendence during the month 
of February, ^89^ , and to advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro¬ 


priation for the building is sufficient to meet all vouchers issued or to be 
issued for expendilures on account of the work on the building, to and 
includin<s the last day of the current month, no further remittance will be 


made to Mm at present. 

Respectfully, yours, 



Chief Exemtive Officer. 



IZ3 


ih£ iniiMa in upper right-hand corner. 


’ „Colo.,Mint Building. 

" ' To inmre prompt atteriion your reply <nu.rt refer o 

Jreasurg gcpattmciit, 

^ @tfto of Snp«*»isl«0 

^ -3 fir Febriiary 18# 1899. 


nclosu* 


L 


♦ 


Mr. l.ee Ullery, 

Superintendent of Construction, 

Mint Building, Denver, Colorado. 

Sir:- 

1 enclose herewith, approved upon its face, voucher. 

in duplicate, dravm in your favor, in the siun of.$9.25, 

. icr expenses incurred hy you in traveling under orders from this 
Department, from Denver to Arkins. Colorado, and return, for pay¬ 
ment hy the Disbursing Agent of the huilaing, from funds in his 
>nds appropriated for -Mint Building. Denver. Colorado,* as per 

instructions this day given. 

Respectf^illy yours. 







Chief Executive Officer. 


7 


P.D. 




r 


No. 17. TREASURY DEPARTMENT 


f 


Denver, nolo., Feby. 20, 1899. 

Ur. Leo Ullery? 

- 

Supt• Const. New Mint, 

City* 

Sir:- 


JOHN A. MCINTYRE, 

GENERAL CONTRACTOR. 

“ ROOMS 402-404 Cooper Building. 

Denver, Colo. 

TELEPHONE 1238. 

’ OWNER AND OPERATOR 

^ARKINS GRANITE QUARIES. 


I have the honor to acknowledge the receipt of your letter of 
the 17th instant and to inform you that I have advised the Celadon 

t 

Terra Cotta Company as per your suggestion. 

Very Resentfully, 







oWIS/O/j, 

OF 

APPOINTMENTS. 



IZS' 

Sje^yartmewt, 

ice of tfte JJejccetei^^ 

^asitittgton, g. pebruary 23, 1898* 


Mr. Lee Ullery, 

Superintendent of Construction, u. s. Mint, 

Denver, Colorado, 

Sir: 


in reply to your letter of the 18th Instant I have to Inform 
you that absence of thirty days annual and thirty days sleh leave 
(sixty days In all during any calendar year) is allowed employes 
Of this pepartment. The thirty days annual leave is allowed In 
the discretion of the secretary and upon his approval. The thirty 

days Slch leave Is allowed in special meritorious cases, to be 

decided by the Secretary tvia 

ary. The application for slcK leave must be 

accompanied by affidavit of 

avii Of the employe and a certificate of th« 

attending physician. 


Respectfully yours. 



Reeeived at, Philadelphia Mint Building (new) 
February 27th. And forwarded this day. 


CS>IV]2R MINT (ne\»7) 

To injure pimipt oMention your reply muU refer to the initiaU in upper right-hand comer. 


SrcaButrg §jevavtment; 

(&fflcz £rt tlxe 5ttiJjex;trisin0 ^vcJiiUct, 


WinsttingtaUf (C., February 25,1899 * 

Superintendent of Construction, 

Nevf Mint Building, 

Denver, Colorado. 



Sir:~ 


I have to acknowledge the receipt of your letter of the 
16th instant, enclosing a proposal of Mr. John A. McIntyre, 
the contractor for the superstructure,etc.of the building in 

i 

your charge, in amount three thousand four hundred and eighty- 
nine dollars and seventy-five cents (§3,489.75), to substitute 


tooled finish, in place of sand rubbed finish, for the exterior 
marble work, and you are hereby directed to reject the same, 

as the amount is deemed excessive. 

Respectfully yours, 


J.S.S. 



DENVER HINT (new) 

To insure prompt attention your r^ly must refer to the initials in upper right-hand corner. 

(Qtticz sft the Sxi^erijising Jujcftttejct, 


WUstBtiington, February 25,189.9. 

0^ 


Superintendent of Construction, 

New Mint Building, 

Denver, Colorado. 


I have to acknowledge the receipt of your letter of the 
17th instant, \7ith enclosures, all relative to the tile to be 
used on the builf-Jing in your charge. This matter has received 
careful consideration,and it is not thought advisable to make 
any chan?:® in the tile from the material and design called 
for in the contract of Mr. John A. McIntyre. 


Re spec tf Tilly yours. 


V-' 



Dsprr®,COLORADO, IIR’" III’:::. 


/ 2 


To inmre prompt aUmliwi your r^ly must refer to the initials in upper right-hand comer. 




Maroli 1, 13S;D. 


(iWtijcje ef% ttue ^npgxviBiUQ ^xjMUctt 

Superintendent of Construction, 

United States (nev:) Mint, 

Denver, Colorado. 

Sir: - 

I ani in receipt of a letter of the 23rd ulti;no frou the 
Gillette—Herzog Hamj.factiiring Corr^any relative to the spooifi— 
oaoion governing tie—rods and anchor bolts for the iron r:orI: on 
the building under your charge,and enclosing copier, of letters 
TThion have passed between then and the contractors for this trorh. 

The specification provlfloo that nerU-o;-. stool should to 
used for thio non. >'hrouBhout,e;toept for rivets,uhcre rivet 
steel IS to be employed. This offioe,has,hOTfevor,r.c objeoticn, 
if the contractor so desires,to the substitution for the tlo 
rods and anchor bolts of soft steel of froh forty-eight to fifty- 
six thousand ultimate streiigth,or iron of forty-eight thousand 
Ultimate strength. The elastic limj.t in cch caso,provldod 
either of those latter raatorials is used,nn,st be not 

ono-half the ulti:tatc strength,and elongation not loss than 
twenty-four per cent. 


ingly. 

R. 


YOU ^ili Please advise the oqntractors for this r^orh accord- 





JOHN A. M-INTYRE, 

oeneral oontraotor. 

Rooms 402-404 Cooper Builoinq. 

Denver, Colo. 

TtLtP HQNE l aae. 

OWNER AND operator 

ARKINS GRANITE QUARIES. 



Denver 


ColOo March. 3 1899. 


/ 


Lee Ullery Esq 
Sir. 


I have the hmor to acknowledge receipt of your letter 
March 2 1899, relating to cost of tool finish on marble work. 

4 

■Very respectfully. 




^— 

JOHN A. MSINTYRE, 

GENERAL OONTRAOTOR. 
f^OMS 402-404 COOPER BUILDING, 

Denver, Colo. 

TELEPHONE 1238. 

OWNER AND OPERATOR 

ARKINS GRANITE QUARIES. 

Lee Ullery Esq. 
Sir, 


Denver Colorado^ 


, March 3 1899. 


I have the honor to 

a«Wledee receiTjt . 

March 2 1899, relating to roof tile'. ° 

'^ery Respectfully. 


er 










j 3o 


dehv3R,color/i.do: nev/ Mint* 

TO «««■««• r'TlP -»•«« reM >» >» 


^vznsxxv^ §&V‘^vXmzntr 

mticR (ft tUz 5tt|TJet;m3in0 




( FORWARDING ) 'amasMtt^toix, g. <35., March 4, 1899* 


Superintendent of Construction, 
United States (nerr) Mint, 
Denver, Colorado. 

Sir: 


I aa in receipt of your letter of the 25th ultiiao requeut- 
ing a Photograph of the building under your- charge fo^ Mr j l 

Hodgea..osayer in Charge of the Old Mint Building in yoi.. city ' 

and I aoooralngly talco pleasure in this day -o. . • 

ihio day xorwarding saiie to 

you. ^ ou 


R. 


Respectfully yours. 







JOHN A. MCINTYRE. 

oeNeRAtOONTPAOTOR. 

. 402-404 COOPER BUILO.NQ. 

Rooms 402 w _ _ 

qeNVEB. COLO. 

TUr PHOWt I 23B. 


OWNER AMO OPERATOR 

arkins granite quaries. 




/ 

Denver Colorado, 


March* 3 1899* 


Lee Ullery* 

t 

4 

Supt* Construction • 

/ 

Sir* 

I ha*e the haior to request that you furnish me with 
foil sized drawings of side pieces, showing how you expect to cut 
the back of the lower three voussiers of the granite arch, 
which come in front of the rear marble arch stone 

I make this request in pursuance of a letter from Fredk* P* Bagley 

& Co* the sub contractors for the marble work, who seem to be 

unable the determine the exact manner of cutting from the draw- 

✓ 

ings at present furnished them. 

Very Respectfully. p 




DEirVER. (neTf). 

Form 4U. f 


Form 4U. f 
Ed 12 1597 2,000. j 


authority for open-market purchase. 

uu utur, in reply to official communioatione muet refer to trnttal tn upper rtyht-ha 


^reasurg gtp^vtmml 

omoE OF THE SUPERVISING ARCHITECT, 

Washington, D. C., Msrch 9, lo99 


Superintendent of Construction, 
U.S. Mint Building (newj, 
Denver, Colorado. 

Sir: 


In view of the request and recommendation contained in your 

......... « 

immediate delivery of the articles and 

you are hereby authorized't i . -ork 

ing one dollarsand eighty c not exceed- 

“ eighty cents ($1.8o; 

in securing i„ 

. ling rates: 

tan do; galione of ooal oil for , 

se of Watchmen <k i o 

? 1.80 


Is call.. . 

tsndents,.. ^ to 

the above ir, Isau© ^nd « to 

a»ropriation-/-dagee “-tir, Suj 

"^^P^^tfufiVS-mntto be a./ 

youra^ ^^»Colo.« froir 


-LJUV 


DENVER, COL01^ADO! NEy; liiNT. 


133 . 


To insure prmpt attention your reply must refer to the initials in upper rigU-hand comer. 

%xtvi&vix^ §xp^vtmmt, 

Office 0f the S^npzxvislng ^ec^itect, 



WbsisUinston, March 13, 1899. 


Superintendent of construction, 

United States (new) Mint, 

Denver, Colorado, 

Sir: 

I aia in receipt of your letter of the 9th instant relative 
to a request from the contractor for the huilding under your 
charge for additional full size details for the lower three 
voussoirs of the granite arch which comes in front of the 
rear marble arch stone,and in reply you are advised that full 
size details are not necessary for this work; sections and 
details on drardng #19 showing same clearly. 

Respectfully yours, 



JOHN A.M5INTYRE. 

oenebau contractor, 
rooms 402-404 COOPER BU.LD.NG. 

DENVER, Colo- 

telephone 1238. 


Chicago 


Ill 14 Ivlarch. 1899 


f. 

9 


J. A. McIntyre. 

Cooper Bldg'. 

D#»nver * Colorado. 

Dear Sir. I^enver ^^^ble blocks intended for 

the coluJs! cSuris°"a^/arc^s or the secoM 

S ‘conr Po“l- - - 

o^+ nP our contract consists in getting out these 
As a large ^rt inroediate decision concerning the 

iStfls oth^ise v,e cannot be responsible for delays. Hoping to 

■hear from you soon vre are. 

Yours Very Truly. 

Fredk. P. Bagley & Co. 


. . i^SlNTYRE. 
JOHN A."" 

!in2.40* COOPE« Builoinq. 
booms ^ 


1^4. 


upo COLO. 
DeNVEH' 

■' «V(NE« «■“ 

.„K,N8GBAN.TEQUAR.ES. 


Denver 


Colorado, tiarch. 16 1899. 


r 


Lee Ullery Esq. 

s 

4 

Supt. Construction. 

Denver ....•••••••• .Colo^^^-^io• 

/ 

Sir. 

I have the honor to enclose herewith, copy of letter 

4 

this day received from fredk. P. Bagley & Co. sub-contractors for 
the narble work for the U. 3. Mint Building at this city under my 


contract 


, , o . 1 . 1 - a-? nn as to details to which I had 

The informtion asked for the decision as tjo uci,a 

the honor to call your attention by my letter March 3 1899. 

Trusting it may be in your power to relieve the strain under which 

appear to labor I am. 



A: 





4 





mist. 


Ed. 


,ST^Xm) 





^tjeasuty gc^jatttnetxt, 


OFFICE OF THE 


SUPERVISING ARCHITECT. 


Washington, D. C., March 16, 1899. 



Lee Ullery, 

„ . tt <a Mint Building, 

Bupt. tr. a. 

Denver, Col. 

I have to acknowledge the receipt of your “Estimate of Funds” required 
for the work on the building under your superintendence during the month 

, V 189 9: and to advise you that, as it appears the remittance 

of March, 

of funds heretofore made to the disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
'ssued for expendiiures on account of the work on the building, to and 
’ncluding the last day of the current month, no further remittance will be 

made to him at present. 

Respectfully, yours, 

Chief Ezemtive Officer. 


\ 


P. 





13^ 


DE15VER MINT. 


r, w. Ko.,. ««««'<»» """■ 

^rjeasutr^ ^s^pwctvattit, 
mtlcz jcrf ttie ilupej;wlsiix0 ^ucMtect, 




O 


9 • 


mastottfltcm, §. (&.t 


March 18, 1699 


Superintendent of Construction, 
U. S. Mint Building (New), 
Denver, Colorado, 


Sir :- 

I have to acknowledge the receipt of your letter of the 


16 th ultimo, enclosing letter from Mr. John A. McIntyre, con¬ 
tractor for the foundations, superstructure, etc., of the 
building in your charge, calling attention to certain things 
required by the full size drawings and models for the marble 
work not shown on the original drawings. 


This natter has received very careful consideration, and 
it is not seen how Mr. McIntyre can claim an extra, as the 
d tails require less work,on the whole, than did the original 


drav/ings. 


Respectfully yours. 



No. 17. TREASURY DEPARTMENT 



JPorm No. 168. 


THS WESSTBRlff UNION TBIaNCrRAPH GOMPANY. 

- INCORPORATED - 

21,000 OFFICES IN AMERICA- CABLE SERVICE TO ALL THE WORLD. 




iandarcl Tlma» 


in transmission c 

after the messaj. _ , _ __ 

This is an UN KKPKATKU MESSAUK. and is delivered by request of the sender, under the conditions named above. 
_ ^ _ _ THOS. T. ECKERT, Pr esident and General IVIanager. 

RECEIVED at 1629 to 1633 Lawrence 8t.. Denver. Colo. 


17.A.HT.L0 61 Paid Govt rate 

waahiugiion, DC., Mar 20-99 

Superintendent Uliery, 

Report March fifteenth received visit Arkins quarry gather full 
information report by wire as to conditions of work at building and 
quarry in line with office letter Jan’y 12th last and also if weather 
conditions have been such as to permit of favorable progress follow 

telegram by letter. ’ ' , 

234p.m. J*K.Taylor, Supervising Architect 


4 .- 






















13 ^ 


f'olo. Mint Buil<ii^o* 

_ to «(«<>!» 

To insure |>roT»i>t attenhon y . 

^znsnv^ g^artment, 
mticR Jot ^ttljewising ^xcUizctr 

53-ep.. March 22, 1899 


Superintendent of Construction, 

Mint Building, 

Denver, Colorado. 


Referring to your letter of the 17th instant, relative 
to the absence of J. P. H. Hall. Inspector of Granite for the 
building in your charge, on account of severe illness. I have to 
advise you that the Secretary of the Treasury has approved the 
recommendation of this office for the issue of vouchers to Mr. 
Hall, for salary as Inspector, for a period not to exceed sixty 
days' absence on account of sicloiess and annual leave, the issue 
of said vouchers to be contingent upon the furnishing by Mr. Hall 
of a Physician's certificate covering the period of his absence 
in so far as it pertains to sickness, and your action will be 
governed thereby. 

The matter of the services of an Inspector, to assist you 
during Mr. Hall's absence, will fora the subject of another com¬ 


munication. 


F.D. 


Respectfully yours 


Chief Executive Officer. 




No. 17. TREASURY DEPARTMENT 


JOHN A. M9INTYRE. 

GENERAL CONTRACTOR. 
ROOMS 402-404 COOPER BUILDING. 

Denver. Colo. 

TLLEPHONE 1238- 


Lee Ullery Supt, 
/ 

Sir; 


too 

\ 



% 


I iave the honor to acknowledge receipt of your 
/ 

letter letter March. 22 1899 relating to claim of sub contractor 
for alleged extras, : 











i U-o 


DEIIV.l'm MINT (new) 

To intwre prompt attention your reply mutt refer to the iniiidU in upper riyhl-hand comer, 

Steasurg fjeimrtmettt, 

of ttue Supiwisins 



&i»sUingttm, §, &,t March 


Superintendent of construction, 

Uevr Mint Building 


Denver, Colorado 


Sir 


I have to acKnowiedge the receipt of your letter of the 
17th instant, in which inquiry is made relative to the position 
of the wood hloching for the securing of the Joinery worlc grounds 
of the building in your charge. You are authorized to direct 
the contractor to omit all such wood blochs, it being understood 
that no additional expense to the Government is to be entailed 
thereby. 


Respectfully yours 



J n CJ 

• o • • 


DENVER. 


New Mint. 

To insure prompt attention your 


reply must refer to the initials in upper rigU hand e&mer. 


s 


S.H. 


greasttry §jevartm^t, 
mfi&z trt t!ie SnpiexxflsinQ ^vcMhtct, 

^lasMix0tcru, ®.f I.^ch 24, 1899. 


Superintendent of Construction, 


U.S.Mint (New), 


Denver, Colorado. 


Sir; 


Referring to your coiismmication of the 17th instant, and supple¬ 
mentary to office letter in reply thereto, on the 22nd instant, in re¬ 
lation to the services of the Inspector of Granite incident to work 
at the building under your charge, you are requested to advise this 
office as to the probable date vdien llr.Hall will be able to perform 
any duties, and should some considerable time elapse before his ser¬ 
vices vail be available, to submit your specific recommendation as 
to the appointment of a tenporarjr Inspector of Granite, &c., for such 
further action as may be determined. 


Respectfully yours 



/ ^ 2 - 



ME<,VmiTIONS FOB STATIONEBY-OUmEF SEUnCE. 


1899. 

,,„*btment Cikuclae No. 40. 
Oivlsion of S., P.. P* 


office of the SBCRBTABY. 

Washington, D. C., March U, 

1 Officers will order periodically as follows. 

ilmihlii.-The OoUector and Surveyor of C|^to™ a Pbiladelphia, New O, leans, 

^ of In.„rigraMon, at 

New York. 



Services 

and Inspectors, officers of Public Buildings. 

Marine required before tbe prescribed time for making requisition, one for the 

Should addinoual. ^ ^ „„,„ber of requisitions. Supplemental 

succeeding p J be made only when imperatively necessary. 

or special ^ and envelopes, requisitions including these items may 

A Ine month in advance of prescribed time. , . „ , i 

be forwarded one safety during the winter months, a full yeaPs supply 

^ As ink an i nvdered in the April reiiuisitions, which must also include a complete inventory 

*\i these articles must ue oi uei« 

o* supplies (jj. changing of the phraseology of requisitions is not allowed, and the directions 

The inter m strictly observed. Should the spaces be found insufficient for explanations, they 

printed ther^n i„„,,ed. 

may be wri inclosed in requisitions they should be fastened thereto, to prevent their being 

'When 

lent in the opening and distribution of the mail. 

, 1. rvVtj blank forms, Department circulars, synopses of decisions, or office furniture must not 
Blank dookp>, i. 4.- 

•ncluded in requisitions for stationery. 

^ ^heii stationery is forwarded by express, the charges thereon are invariably prepaid ; but on all 
, . " \)y freight the charges are to be paid by the officer receiving the goods, who will forward the 

r as vouchers, with his account of contingent expenses (except in the case of customs officers, 

who will forward the freight bills, with a request for authority to pay the same). As an arrange¬ 
ment exists with the War Department, to transport all freight to points west of Chicago, this section is, 
in case of freiglit so shipped, inoperative, bills for the same being rendered by the quartermaster-general 
to, and paid by this Department. 

3 rules and regulations heretofore issued which conflict with the provisions of this circular 

are hereby rescinded. 

H. A. TAYLOR, 

■Assistant Secretary. 







IU-S 


No. 17. 


treasury I) 


EPARTMENT 


JOHN A. M?INTYRE. 

eCNCRAL CONTRACTOR, 

ROOMS AO2-404 COOPER BUILDING, 

Denver. Colo. 

TELEPHONE l «38 


Denver Colorado. March, 28 1899* 


Lee Ullery Esq* 

Supt New Mint* 

0 * 

Denver. Colorado. 

t 

Sir. 


I have the honor to acknowledge receipt of your 
letter March 27 1899, relating to omission of blocks called for 
in paragraph ten of Specifications, 


Very Respectfully. 









k - 




; ^ver, Col. MINT. w to M-* <» «"«’■• 

To tomr, prompt attention pour reply mud r^er 


t 


H- 


Enclo 


^ure. 


greaatxr^ gepat^tmctit^ 
®«ice at tlK Sttpe*>’l»i«0 ^rctetect, 




March 28, 1899 


“'■•^'lupeSndent of Construction, 

wm, 

Denver, Col» 


. enclose herewith voucher, in duplicate, drawn in your 

'riiir .’ii'« 

t.m under orders from this Department, said voucher 

■ ^ el u^rits face in that amount, with the info^ation 

.beiuB this day.to the Disbursing 

thao instruo , to make payment of the voucher in 

^Agent of the ’ proper form, from funds,in his hands, 

jquestion, upon press 

, for the bnilAing. * 

■appropria e Respectfully yours. 



Chief Executive Officer* 








IM To insure prompt attention your reply must refer to (he initials in upper right-Juind comer. 


_(Ir.closure) 


^vmsnvu 

©fficj? 0f ^npsvxfising ^xcUiUckt 



March 27, 1899. 


n 

“ [perintenderit of Constr5X■^.ion, 
U, S, Hint (New), 


Denver, Colo. 

if the 22d instant and letter of the same da^^ 


^ Your telegram o 
are received, in relation to progress of work under a contract vdth 
gphn A. Hcintyre, for foundation, superstructure, roof covering, 
tl-., of the "building under your charge. Based upon the statements 

-• I J _ _T j . 


•' * Denartment letter :ias this day been addressed to the con- 


%nade, a . , 

^tractor, of vSiioh the inclosed is a copy ard explains itself. 

^ You are lierehy directed to visit the quarries on tlie 18th 
[proximo, and to gatlioi’ all facts related to progress of v;oi-k in¬ 
cident to quariying and sliipping acceptable granite stock. You 
must then return to Denver, and on April 20tli, wire this office 
briefly as w!ie«‘er the conditions are favorable to rapid pro- 
f work, and axnplify your dispatcli by a written report*as 


.q-ress 


t7the conditions w5,ich exist at the date last named. In youl 


,,ritt«'’ »-«‘l>^««ted to follow the lines naintainecl 

,.e,ort of like character under date of January 23d. last 


y 


,ta 


ting vdiat materials are delivered wiiethav + , ' ’ 

iiveiea, wneoher to your knowledge 






SuperiiiterK''ent, Mew Mint. Denver, Colo. 


Fajp,e 2 


i any arrangeinent has been effected for setting the granite in place, 
vrtiether iiachinerj? lias heen assei'ihled giving guarantee of rapid 
progress of work, the nuitiher of cutters enga5ed at the oontiacoor 
yards, whether the stone is being delivered :in quantifies not less 


then 400 cubic feet each day, and in such mnner tliat the stone 
' can be prepared in proper sequence for setting? in brief, you 
^ should convey to diis office full infonuation as to whetner the 

•s. 

conditions are favorable to rapid prosecution and early completion. 
^ Respectfully yours. 









DE>IVER I'IEW mtht 


fp . 




(^All lelter» in 


in r^y to oJ)ioUa comMmMioM mmt refei'llo MM in uppe,- right-hand ocmtr.) 



mficz of tfeo 

masMtX0totx, i. March 27, 1899 


•g* Mr. John A. McIntyre, 

♦ 1305 South Eighth Street, 

Denver, Colo. 


Sir: 


% 




.. 



Under date of January 11, 1899, this Department addressed 
a communication to you in which you were advised that in the 
opinion of the Department you had failed to prosecute with 
such diligence as would insure its com]^letion within the time 
stipulated therefor, the work embraced in your contract for 
the foundation, superstructure and roof covering of the new 
Mint building at Denver, Colo,, and you were notified that un- 
less you should, within eight days from the service upon you 
Of the notice contained in said letter, take such steps as 
would satisfy this Department that the work embraced in your 
said contract would be completed within the time therein stip¬ 
ulated for its perforn^nce the Department would avail itself 


cnarg 




of its right under said contract c 

_ c?- ocijLu work 

etc., and of completing the same, or causine it t., 

’ ^^using It to be complete 

at the cost and expense of yourself and +1, 

yourseli and the surety on your bon 



Because of the representations 


thereupon made by you the 


La to hold in .leyanoo, lor =«oh a p.riod of 


tiBe as it should consider reasonable, the action indicated in 
its said letter of January 11, 1899, addressed to you, in or- 
to enable you to demonstrate, your ability and intention 
to make prompt and steady delivery of all materials, including 


granite, in proper sequence, and in sufficient quantities to 

IN 

*lnsure the prompt and speedy completion of your contract. 

In vie \7 of reports received by the Department as to the 
^®s.thfir conditions which have prevailed in the State of Colorado 


J.UIO UilCJ 


Department, has held in abeyance until the present 
lection referred to. Now that the weather conditions have be- 
sufficiently favorable to permit of the prosecution of 
i ^ Work you are advised that the Department requires that you 
I take such action as will insure the shipment, by the 20th 

h 

11 ^ 0 , of not less than four .hundred (400) cubic feet of ac- 

I o^*anite each day, until the entire quantity required 

"for 

^ embraced in your contract shall have been furnish- 

you shall otherwise complete your arrangements for 
ssiX isf^ 

^ <^ompletion of all the work embraced in your 

l^^ntract, 


this connection you are no. advise, that further delays 
;m not he tolerated hy this Department and that any failure 
in your part to furnish and place in position aocepta 
lenals in proper sequence and in sufficient quantities to in- 
a coB>Pliance with the terms of your contract and the de- 
.nds made upon you, will result in this Department's tahins 
thae action set forth in its letter of January U, 1899, with- 
out furtliei* notice to you. 

The Superintendent of Construction will he furnished with 
a copy of this letter, with instructions to visit the quarry 
on the 18 th proximo, and to report conditions hy wire on the 
SOth.as he finds them at that time, and he will he further in 
structed to notify this Department promptly of any lack of dil¬ 
igence, of of any failure on your part to comply strictly with 
the terms of your contract, and the demands made upon you there- 
onder hy the Department, in order that prompt and proper steps 
toy he taken hy the Department to protect the rights and in- 

terests of the United States. 

copy of this coiumunication has heen transmitted to the 

surety yo-ur "bond. 

Respectfully, yours, 




No. 17. treasury department 


04 





rO«ll 


. CAIRN6 

Qtneral Manager 

d. BAILEY 

Accountant 


“ai** telegraphic code 


I TELEPHONE 620 

X 

f 

I 


\P>ortlanb Cement Compani? of XHtab 

MANUFACTURERS OF 

PORTLAND CEMENT 

Office and Worka 


south & Fifth West Streets 


SALT LAKE CITY, UTAH, MaX'Ch .29t.h, 


1099. 


USE ULLERY, ESQ, 

Sup’t. of Construct,!on, U. S, Ivlint Suilding, Denver. 


Dear Sir:- 

A customer of oui's asks us foi- the name of the 
< architects v-^ho planned the Ivlint building under your charge and 

are supervising its erection. As we undei'stand the .matter, you 
are yourself in charge of the construction and make the onl^'’ tests 
required of materials: hut we shall ’he obliged to you for informa¬ 
tion which will enable us to answer our correspondent. 


that 

your 


Mr Cairns joins the writer in personal regards and the hone 
everything is progressing satisfactorily on the work under 
charge. 

Y ours very tiuly. 



Acc'ountant, 


* 






jresBwrg gcpartracnt, 

@ffic* ot the SnpewlslUB ^ 

maBftittflttm,i.®., March 28,1899 

Superintondent of const ruction, 

New Mint Building, 

Denver, Colorado. 

Sir :- 

I have to aclcnovrledge the receipt of your letter of the 
23d instant, relative to the placing of terra cotta iDoolc tile 
along the wall channel of the roof of the building in your 
charge. This work should be done as shown on print #45,or, 

1? the contractor prefers,he should be allowed, In lieu there¬ 
of, to furnish the angle as you su-gest, but without additional 
cost to the Government. 

Respectfully yours, 



J » o • S • 


I 


Denver, Col. MIKT. 

To insure prompt atleniion your reply must refer to the iniitdls in upper right hand comer 

grjeasttrQ gjepartment, 

Office at i\iz Supeiwlsltte ^ucMtectr 




March 30, 1899. 


Superintendent of Construction, 

Mint (New) 

Denver, Col. 

Sir: 

Replying to your letter of the 25th instant, I have to 
advise you that Sundays and Holidays are not, under the provisions 
or counted in Annual Leaves, but are in absence on account of 
sickness; ano, in the issue of vouchers to Mr. J. .T.H Hall, Inspec- 

i- ........... ■ 

Respectfully yours, 


I 

i 





, —T 

Chief Executive Officer. 


P. 



i„,,er,Oplo.U.S.Mirt (new) ^ 

ToiMiirt promj?KMmtionyo<a-rei^y»'^ ’ 



gKeasttrs 
m’M at tta smfacoum »*<*««*, 
■SBSiSliioSts®'9-*•' 


ipUriBtendei,t of Coi.struotlon, 
u. S. Mint (new), 

' DeriveT*, Oolorado. 

0 + 1 ci-faotory proseoutiori of worX 

^uxider a contract huildlng under your charge, 

structure, roof covering, etc., 

.. s-enMor la called to the requirements of .he cor.tr 

of marble for window sills, iambs, medal- 
^•regard to the supply of marble 


.ior.s, etc. 



’ 90th proximo as required by office 

, It, submitting report on the 20th pro 

y ^ ^ ,j.epe requested to give this matter 

5 letter of the 27th Instant you were q 

■ special reference and state whether any of the Tennessee marble has 
been delivered and if the same is in full accord with the sample ap¬ 
proved and forwarded to you or: December 13th last. While the Depart- 
ment must confine Itself to the question as to whether the marble 
supplied measures up to the standard of the approved sample, you are 

f requested to gather and impart information as to where the marble is 
^ quarried and where prepared, giving addresses if obtainable in order 
' tn , if necessary, further inquiry may be made at these points and 
B that the information may be available should it be required in the 

B event of the Government assuming charge of the work. 

■ Respectfully yours, 

iB , 

iBi. X {^brv4^in^_/^rehitect, 



JcTg 


DF.KVER MINT (nevr) 

To i«ouro pi-ompf attention your reply mtiet. refer to the inUiale in upper rigU^hand oomor. 


griemitu geparttixent, 

CMftee {ft tlw iltt?jeKtJtj5ttx0 Ik-veMteetr 

WMShinQtou, <!P., March 30,1899 


Enclosure 


Superintendent of Construction, 
New Mint Building, 

Denver, Colorado. 


Sir :~ 


I enclose herewith, for your information and the files 
of your office, a copy of a letter of even date, addressed to 
Mr.John A. McIntyre, the contractor for the superstructure, 
etc.of the building in your charge, in regard to the porous 
terra cotta to be used by him, which letter explains Itself. 

The approved sample of floor arch is transmitted here¬ 
with, under separate cover, for the files of your office,and 
your .guidance in accepting all the porous terra delivered for 
use in the building,there being no necessity for forwarding 
samples of each particular pattern. 


Respectfully yours 


J . S« S • 




rigU-Uvd cor>^er. 


vij -’n- ( n«W ) refer <0 

• fXmpt oLilcn your *“** 


' fp 

To insure 


gEpartwent, 

®mce »* tfte 




Mr. 


joyiU A. 

Coopor 


Veintyr#^, 
i}e!iv©r» f*<^l'>rano. 


^iT • ^ 

I >iv/'- receipt Oi yc •f' li tl .r 

IStP inftnnt, an-^. «n.l«r eepSTste cover, epe.plne oe r.cl'Pue 

-ottn -cj-rer''-’ 'y tue ertfnr. el«y v>r=afe,eV;irlP-r ro.. 
VOU nlPtn you eulmlt 'or une nnrter y-xr enar-.et far 
,n„i--etr'.icture,.ste,of t'^e ivra S^iPt In yo.tr city. 


in 11'’’' ’h'^rfttoforrt api^rov^Mi. 

a n’lri^jar Pi* piponn irclurtin^ ro'^V 

tl* '♦ tila an'^ flpor :irnh«p; ^.’“o cat^rlal ,pp t«.'- 

ty tya finer nreX Itj natinfantery am' iP a - 

lyoY**- 3 ^- ’-Pry., It bnlnr uTvifirPtnivi that all othnr 


po 


t<r re notta throughout the Uilldinfr ir to bo nr th^ 


/^u'ility; thlft tilo ha? i>=??»n forsar^e^? to thn '»'rnarint*nrtont 


I /.onrt^tntlon, ror the ^lle« of his office aM hie ^airtarjoe 
I 3''naptlnT > !ter.lal. In thin commotion it nay bn ptatnd 
j all the other OiViPlec ouu:?ilttert, oapooially the booh anrt 

I partition tll'% ifroro of a very poor quality. 

L, Reapoctfully yo»irR, 

\i ' 

Suporvlslnr A'^r*v^i+ 



fer-ver, Mint(new). 

To inmre prompt attention your reply must refer to the inUiaU in upper rigU-Und comer 


Enclosure. 


OWficje ot tfee Mnpzvxiisiug ^vcUUO, 

Wr^sUingtixa, §, April 3, 1899. 


Superintendent of Construction, 
U. S. Mint (new), 

Denver, Colorado. 

Sir: 


Por your inforrp.ation find copy 


uj. a j-eLLer tnis day 


addressed to Mr. John A. McIntyre, contractor for the superstruc¬ 
ture of the building under your charge and also of a letter this 

day addressed to Messrs. yrederlcK P. Bagley and Cor^any. m order 

that the information may be oonmlete ai ^ 

dompiete, also find enclosed conv of 

letter addressed by Mr. McIntyre to this of^lo 

unci©];* nf* 4-1^ 

30th ultimo and of the enclosure therewith. 

Respectfully youns. 







' ilre prompt atten&^n your reply muet refer to the inUiale in upper rigMrhaud eoner. 


ji olonure. 


@ftUe jcif ttxe ^XfMUtXt 

masfcxtxgtotx, i. April 




leanra. ?rodarlcK P. Baglay and OoBrpar.y, 
Bls^itaantn Viaduot* 

Ohioago, Ill. 


I Sira: 

Mr. John^A. Molntyra, connraotor for the auperatruoture of 
the \). 9. Hint Building (now) et Donwer, Oolorado, hna for'srordcd, 

)k on the 30tn uTtino, to tMa o<“i"lce a ooTmui loot lor. addressed hy you 
^ to him on the J5*^th ultimo. 

E Kr oloBod, without ooiroent, flrd copy of a letter this day 

■ addreoned to wr. McIntyre, which win explalr itaelf. 

K Reapeotfully youra, 

1 3ui;ervlairg Architect. 











John A.. MClntyre, 

Generiil contractor. 

Rooms 402-404 Coopsr Bid. 
Denvor, Colo. 
Telephone. 12'68. 


COPY. 


r Owner & Operator 
t A.rkins Granite Quaries, 

«*• 


Denver Colorado, 

March 50,1899. 


Hon. J.K.Taylor. 

Supervising A.rchitect, 

Treasury Department, 

V/ashington,D.C. 

Sirf 

I have the honor to encln^A v>o4-v, t .... ^ 

Rnciose herf>-.7ith letter of March 27,18£ 

received from Predk. P. Bagiev & cn <.„i, 

y «: to.,the sub-contractors for the 

marble for U.S.Mint Building at thie , 

B at this city wnich explains itself. 

In this connection I have the honf^r. 

honor to request that after you 
have made such use of the enclosure -^.q „ 

. desire that you 

have .same returned to me for the « 

riles of my office 

I have this day advlsea Messrs Bagley that I havef 

their letter to you,and requested that your offio ’ 

With them thus saving tlme.and no douh^ direct 

oe more 

both to your office ami Messrs Bagley & o " ' hctory 

^ o» 

respectfully, 

JA.McIntyre, 
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narvsr, Ull^t (rrt) in urmerrigU-Undcarnet. 

To inture prompt attention yonr reply mutt refer to e mi 

§i^viviramtf 

0f tlije ^xcJxitzctf 

WLs^BUingtaUf §• ApTil S« • 


, « 


Mf. JohTi A. tiolr.tyra, 

Ooop«r Building* 


Dorver, Colorado. 


sir: 


Your letter of tno gotrt ultl?r.o Is reoel^ad and one addrassod 

to you by Frodorlox p, Bagloy and Ooinspany, under date of the BVth 

u3tiwo, whorr you state are auboontraotora under a oontract with you 

for tno .Motion of th. .UF.Mtruoture, oto., of the r.e.r Mint buii<j> 
In:; Denver* Colorado. In order thttf 

Kleunderstarirtlng my b© 

avold?Jd It the future you are inrnMn^fi 

U .M inforaod that eor-ssr^ndenoe relating 

to th, oor.traot mat b, ooMuoted with you aa »h<. , 

^ prirfOipai ard 

of-lea mat deoUn. to «,t,. i«to oorraaror.rtenco with o- to 

dlaputee, or ouaottona whloh ray arlaa botwoe, you „„o ' ' " 

traotor or agents. ' suboot;.. 

A oory of this latter ha« bear. forw.Mee ^ 

"" "■”* ™ ’■"» <». "■ 

building. ' ‘ ^O’^struotlot. of ♦ho 

a^naotfuny you^g. 


Suparvioif, 


fS 


AfOhltoct. 


I 


COPY. 


FREDERICK P. RA.OLEY 


& CO. 

MroCH^"TsTwORk®s'iSrr” 

^TiSht«enth street viaduct, 


CHICAGO. 


CHICAGO? ILL., March 27, 1899 


Ivfr. J.A,.McIntyre, 
Denver, Colo. 


Denr Siri “ 

We have yours of the 22nd inst.containing 
from the Governnant superintendent regarding our 


communication 

claim for extras 


and hasten to 


to assist us 


thank you for the expression of your willingness 
and for the frankness of the statement of your position 


in the matter. 

We fsel that the Supervising Architect has not given our 
claims the attention they deserve and before we can accept any 
uling question we must insist that he show us reasons for 

his decisions as definite as those we have stated in our various 
2 ^p|.ters claiming extras. We do not see how, in all fairness, he 
^ refuse to do this, and we feel entitled to at least this much 

C c* * * 

consideration at his hands. 

In view of the large amount involved in these extras we 

do not feel warranted in proceeding with the work, involved 

practically this much loss to us,,until v/e are assured that our 

due 

claims are given^consideration and shown to be false. ,We there-' 
fore shall hold the completion of the work until v/e are satisfied 
that the Supervising Architect has given the matter fair consider¬ 
ation and has shown the reasons for his decisions. 

tha acceptance of his decision we reserve the rights 






Page 


2, 






accorded to «s by that clause of the contract which refers to 

fn9 arbitration of disputed points. 

Relyins upon you to do what lies in your power to bring 

this matter to a speedy settlement,we are, 

Very truly, 

Frederick R. Bagley 8c Co, 

• Smith, 


Li • Ij • ^ • 




? Form \ 

f Bd.l2159f7 2,000.} 



l<dZ 


ftUTHOBtTY FOR OPEN-MARKET PURCHASE. 



^reaaxiirij gcpartmont, 

OOTOB OF THE SUPERVISING AROHITEOT, 

Washmgton, D. C., April 4, 1899. 


perintendent of Construction, 

U.S. Mint Building (new), 
Denver, ColoradOs 


Sir: 


In view of the request and recommendation contained in your 
letter of theSlst ultimo, and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorized to incur an expenditure not exceed¬ 
ing six dollars and thirty cents ($5.30) 

in securing in open market at lowest prevailing rates! 


one ton of coal (2240 lbs) for use in Superinten- 
. dent’s office 

t*i gallons of coal at 18;^' per gallon. 


$ 4.50 


1.80 
$ 6.30 


Your attention ia ,,0 n . 

called to printed "Instructions to Superin¬ 
tendents," and you 

1 issue and certify vouchers on account of 

the 



Executive Officer. 











I 

jlN A. MSINTYRE. 

j OCH£RAL CONTRACTOR. 

.^402-404 Cooper Builoinq. 

^Denver, Colo. 

I 'ntfPHOMf I3M. 

^ OVfNEX AMO OP6RATOR 

I S8 GRANITE QUARIES. 



Denver Colorado. April 6 1899# 



Lee Ullery Esq# 

Supt# Construction* 

4 

Denver 5.Unt (new) Denver Colo# 

Sir# 

I have the honor to acknowledge receipt of your letter 

starch. 3l3t# ulto# relating to placing of angle at foot of rafters 

$ 

against wall plate# In this connection I have the honor to say 

4 

that while the method suggested by The Gillette Herzog Co# is in 


4 

my opinion, preferable to that shown on drawing Ho. 45, yet, iriy 

contract with the Herzog people is such, that 1 would be rendered 

liabie for extra condensation, should I order any deviation from 
the plans and specifications# 

I am of the opinion that the shange suggested would materialy 

enhance the stability of the roof, and at an extra cost of not to 
exceed twenty-five dollars# 

^ yo. ... o. .. .dv,„ 

ll .o™,.-.... .Itt ^ 

fled amount for the extra work ^ . 


If 

f 


ouun speci 

Pied amount for the extra work entailed in such proposed change. 

Very Respectfully, 









/d-jf 

IjElTVER MINT. 

To hm.re prompt aUeniion your reply must refer to the initials in upper right-hand comer. 


gje:prartment, 

>7 

mfict ot thz f 

®lasliiW 0 tcm, g. April 7 , 1899. 


Superintendent of Construction, 
U. S. Mint Building (Kew), 
Denver, Colorado. 

Sir:- 




There was forwarded to you , Dec 15 ison 
e-r's'ir lo98, a sample of 

gray Tennessee marble approved rr.y „ 

Mr J A .VT . contract of 

0. A. McIntyre for 1-v.o -p^ 

of the building in yonn charge ^"P^'-^tructure, etc.. 

It was the intention that only a porti 

should be forvmrded to you pi ' sample 

Please • 54 - 

return one-half to this office, i. ” 

is possible to split it so f the sample, if ft 

.» , you can refoi 

face and send one fun surface to th 

to the Office. Please do so 
espectfuiiy yours. 


J.Tt. 






Denver, Col* 

To inmre prompt attention your reply mmt refer to the iniiiaU in upper ligU-hand comer. 


greasutn^ gepartment, 

mtizz 0f tlxe Jwperwising ^vcfeltect, 


April 7, 1899. 


[nr. Lee Ullery, 

s, Superintendent of Construction, 

^ Ui.S. MINT, 

Denver, Col. 


Sir: 

Referring to your letter of the 3rd instant, relative 
to vouchers for salary of Mr. J.T.H.Hall, Inspector of Oranite, 
4n connection with the building in your charge,I have to advise 

i 

you that the account of the Disbursing Agent for the month 
‘1l|.lai*ch,1899', Will be forwarded to the Accounting Officers of the 
Department with the recomendation that eleven (11) days be 
' disallowed on the voucher of Mr. Hall; and that the matter of 
repayment of the amount disallowed in the account of the 


bursing Agent will form the subject of future com.-, unication. 

Respectfully your^ 



Acting Chief Executive Officer. 







*LL ARE CONT.NSENT UPON STRIKES. ACCIDENTS AND OTHER CAUSES BEYOND OUR CONTROL. 

FREDERICK P. BAGLEY and CO. 

Merchants and Workers in Marble, 

EIGHTEENTH STREET VIADUCT, 

CHICAGO. 


Chicago^ Til10, April, 1899. 


e Ullery, 

Superintandent of ponstmction New U. S. Mint, 

Denver, Colorado. 


ir:^^ 


ANSWllR TNG 6TH APRIL. 


We regret to have to refer you to Mr. J. K. Taylor*s 
of the 3rd inst. to Mr. J. A^ Me Intyre, copy of which 

j 

I*/fr. Taylor states was sent to you. In Mr^ Taylor*s letter 
note the folloioing* ^in o?xier that any Ti,i sunders tending 
' ^navoided in the future you are informed that correspondence 
to the cont'>XLct must be conducted with you as the 
and this office must decline to enter into correspondence 
*** your subcontrrzctor or agents. ** Were it not for the 
^ristrxictions we would be pleased to furnish you the 
'^tion you repiire. We are therefore forced to request 
Tou kindly make your iwquiries through Mr. Me Intyre^ 

Yours truly, 

Frederickff^ pe.dl^y ^ 




Form 3d. 

Pd. 2,000. 



Denver,Col.Mint(New) 

^rjcasnrij 

OPFIOE 07 THE SUPERVISING AKOHnECT, 
Washington, D. C., April 12,1899• 


Mr. 


Lee Ullery, 

MINT, (New), 
Denver,Col. 


8upi. U. 8. 


Sir 


I have to aclcnowledge the receipt of your Estimate of Funds required 
for the work on the building under your superintendence during the month 
of April, 9’ advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to and 
including the last day of the current month, no further remittance will be 

made to him at present. 

Respectfully, yours. 





Chief ExecutijK Officer. 


y 





JOHN A. MCINTYRE, 

qENERAL contractor. 
« 2 -. 0 * 0 »°«“ 

I DENVER, Colo. 

I TIttIRWRE 1238 . 


^ OWNER AMO OPERATOR 

abkins granite quaries. 


Denver Colorado. April 13 1899 


I 

Lee Ullery Esq. 

4 

Super in tendant New Mint. 

Denver Colorado. 




Sir. 

on April 10 1899, I received advices from Predk. P. Bagl 
4 CO. of Chicago, the sub-contractors for the marble used in the 
U. 3. Mint Building at this city, enclosing copy of a letter . 
addressed to them by you, and copy of their reply to your favor 

of April 6th. 1899. 

Eelievins that their action was uncalled for, arid the tone of 
their letter decidedly improper, I at once called upon them by 
wi^e for the infor^^ation asked for in your said letter of 6th. 

4 t 

and am to-day in receipt from them of the following teltC^am. 

* 

Chicago Ill. April 13 99, 2 24 P. M. 

* 

J. A. McIntyre. 

Cooper Building Denver Colo. 


Ejcpect to coiiunence dipping first story next week.Completing in 

s 

thirty days. Marble for entire work all quarried. 


Predk. P* Bagley & Go. 

I have this day forwarded Messrs Bagley & Co. latter asking 
for detailed infornation called for in your said letter and wiU 


advise you iraneliately upon receipt of same. 

Very Respectfully, ^ 


V 






,HN A.MfNTYRE, 

OIHIRAt OONTRAOTOR. 

,«^2-404 COOPER BUILOINQ. 

- -'v.HAe'’’ 

‘238. ^ ^ 

i|^:;?;EQUAR,Es. oenvor rolorado. April IS 189?. 


;V 




Supt New Mint, 

I Denver Colorado, 

f Sir. 



For your inforniation I lia.ve the honor to advise 
you that I have closed contract conditionally with the Celadon 
Terra Cotta Co. of Chicago and New York, for th> Red Spanish Roof 
Tile for use in said Mint Building, and that said firm has for¬ 
warded for the inspection and apprival of the Supervising Architect 
samples of thir materials and upen its approval are prepared to 
furnish the material required within thiry days from the date of 

t 

notice of the final acceptance of the contract. 

I am also this day in receipt of letter from the quarry (from J.A. 
McI) informing me that the roads are improving rapidly, and hauling 
of stone is hecoming practicable, arid that the quari’y is now 

4 4 

producing at the rate of 200 cu.ft. per diem, and upon the placing 
•n osition of the derricks at the lower opening will be ready to 
at once fill the requirement of 400 cu. ft, per da 3 '- called for by 

4 

the Department. 







[’•Colorado, Apri 


il 14th,1699 


Denver, 


Lee Cilery,Ss(i., 


,upt •lle'w^ Mint, 


Denver,C olorad o • 


^ Sir: 


I have the honor to hand you herewith drawing prepared by 
ay porenan of Stone Cutters showing proposed change of cutting and 
pointing of cornice and extension of modillions into wall on the U* 

^ S.llint building at this ^city, which chimge I am confident v/ill ac- 

! complif'h a noro satisfactory and substantial result. 

Should such change secure your roccmendation and be au- 
:l thorized by the Supervising Architect, I shall be pleased to execute 

i 





April 15th,1099). 


I 


I C I 


0\'<'S10/V 

OF 

APPOINTMENTS. 


gje^yartttxeut 


Attlee of tlxo ^oetjotaa^, 



WaBtiiiifltcnx, g. April 11, 1899 


Mr. Lee Ullery, 

Superintendent of Construction, U. S. Mint (new) 

Denver, Colorado, 


Sir: 


Referring to the case of Mr. Joseph T, H, Hall, Inspector of 
Granite, in connection with the hiiilding under your super intendency, 
you are informed that the Department will allow Mr. Hall his regular 
compensation to and including March 80, 1899- the end of the sixty 
days limit of absence- after which tine no compensation can be paid 


him until his return to duty as Inspector of Granite, and you are 

hereby authorized to issue and certify vouchers for his services 
accordingly. 


> 


Respectfully yours 





JOHN A. 

'OEN6BAL contractor. 

BOOMS 402-404 cooper BU.LOINQ, 

Denver. Colq. 

TetCPMONE 1288. 

OWNER AND operator Denver Colo. April 17 1899. 

arkins granite quaries. 


Lee Ullery Esq. 


Supt. New Mint. City. 


Sir. 


Replying to yoior letter April 12 1899, I have the 


honor to say that I am this day in receipt of letter from JPredJc. 
p/ Bag ley & Co advising me as ib Hows, 


Shipment of marble for first story will be gin next (this) week, 
and we will complete same within thirty days. The balance of the 
work will follow imnediately, so that there will be no delay in the 
setting. The entire amount of marble required for the building has 
been quarried. It cones from a quarry located near Knoxville Tenn. 
and is owned and controlled by the Republic Marble Co^, 

Trusting this will meet your requireimnts I am 



l 

i 






^\V»s/o/ir 

OF 



^ficz of ^zovzbax^Bi 
^VLBUin 3 iimt§^^*r April 11 > 


Mr. Lee Ullery, 

superintendent of Construction, U, S. 

Denver, Colorado. 


Mint (new), 


Sir: 

I have to inform you that 


the Department has this day discon¬ 


tinued the services of Mr. Eugene 0. 


Wilson as Watchman in connec— 


tion with the hullding voider your superintendenoy, and he has been 
appointed as Inspector of Granite for a period of thirty days, 
with compensation at the rate of four dollars (#4.00) per diem, 
suniays excluded, from date cf oath, on the day prior to which 
his compensation as Watchman will cease. 

You are hereby directed to employ the services of Mr. H. H. 
Geiger as Watchman to serve during the time Mr. Wilson is employed 
as Inspector of Granite, with compensation at the rate of two 
dollars and fifty cents (#2.60) per diem, Sundays included, from 


date or oath. 

You are authorized to issue and certify vouchers in accordance 
with the terms of this letter. 


in this connection you are informed that at the expiration of 
the thirty day limit Mr. Wilson will be reinstated in the position 
of watchman at the compensation now allowed him as such employe. 

Respectfully yours, 




Denver,Colorado, April 20,1899. 



Lee Ullery Esq., 

Supt .ITev; Hint, Denver, Colorado. 


Sir:- 

i 

Replying to your inquiry as to ny plans for the immediate 
future at tlie granite quarry at Arkins, Colo,, nov/ furnishin-j the 
stone for the superstructure of the U.S.Hint building,at this city, 

I have the honor to say 

I have purchased and an now putting in place a steam der¬ 
rick v/hich will be in v/orking order at the quarry by Iliy first,nexo, 
I am .-aso stripping off the hill ^o the north and also to the south 
of the point now operated to secure a quarry face of from 120 


to 150 feet. 

I shall at once increase the number of men at the quarry 
sufficiently to operate this longer face, and v/ith tne inci eased 
facilities afforded by the steam hoist, shall be in a position b. 
l.Lay 1st to quadruple t}io present output of suone, thus insuring 
400 cubic feot per diem required by the Department. 

Very respectfully, 

(Signed) J.A.I-Iclntyre. 


I 60 


mint. 

To insure prompt attention your reply mud refer to inUials in upper ryfM-hand comor^ 


'gxmsviv^ §xp^vtmm% 

tee erf tlie Jupewlslwe l^ecttitect, 




masMiX 0 t 0 i%, S. April 19, 1899. 


Superintendent of Construction, 

U. S. Mint Building (New), 

Denver, Colorado. 

Sir:- 

I have to acknowledge the receipt of your letter of the 
11 th instant, and, under separate cover, one-half of the sample 
of gray Tennessee marble approved for use under the contract of 
Mr. J. A. McIntyre for the foundations, superstructure, etc., 

of the building in your charge. 

Thanking you for the same, I am. 

Respectfully yours. 



J.&- 


jjjlfflS.COLORADOt Mlira. 





I 


To insure prompt attention your reply must refer to the initials in upper right-hand corner. 


gje^rartment, 
©fflcje 0f tlxe SttperulBltt© 



WLiscsMtiston, ^.t April 19, 1899 • 


i 


Super ini ©ndGnt of* oonstruction, 

United States llint (Ner:), 

Denver, Colorado. 

I am in receipt of yonr letter of the 15th inetant,encloa- 
ir^ a conoanioation of the 14th instant and tracing which ac- 
co^aniad same l^om hr.J.A.McIntyre.contractor for the building 
inder your charge.relative to the pointing of stone course 
next top of main cornice.and in reply you are advised that same 
satisfactory; said ohange.however.to involve no additional 

coot to the oovernment. 


Respectfully yours. 




( 


JOHN A.M5INTYRE. 

OtHERA'- CONTRACTOR. 

An2-404 Cooper Builoinq. 

Rooms 

qenver, Colo. 

ttLCPHONE 1238. « 

abkin^gRANiteQUAR iEs. Dcnvcr, Colo,, April 25, 1899* 

Lee Uliery Esq., 

Supt, Construction, 

New Mint, Denver, Colo. 

Sir:- 

t 

i I have the honor to acknowledge receipt of your letter April 

I 24, 1899, allowing the method of jointing the stone course next 

1. below top of main cornice in U. S. Mint Building this City in ac- 

I cordance with tracing enclosed with my communication of 14th inst, 

I I shall take pleasure in executing the‘work in accordance 

:| therewith without additional cost to the Government. 


Very Respectfully, 




AUTHORITY FOB OPEN-MARKET PURCHASE. 

{AU tetters in reply to official eomtnuniecUions must refer to initial in upper right-hand comer.i 


I 6 S'. 


treasury pe^jattraent, 



OPPIOE OP THE SUPERVISING ARCHITECT, 

Washington, D. C., April 24, 1899, 

Superintendent of Construction, 

U.3. Mint Building (new^, 

Denver, Colorado, 


Sir: 


In vi6w of "bhe roquest and, r©comm©ndat,ion cont,ain©d in your 
l©tter of thel9th instant, and th© public ©xig©ncy r©quiring th© 
immediat© deliv©ry of th© articl©s and performanc© of th© work 

you are here'by authorized to incur an expenditure not exceed¬ 
ing one dollar and twenty-five cents ($1.25^ 

in securing in open market at lowest prevailing rates: 

the replacing of one light of glass in the 


Superintendent »s office. 


$ 1.25 






Denver.Colo.,Mint Building. 

To insure prompt attention your reply must refer to 


the initials in upper rigM~hand comer. 



Enclosure . (Qtticz of tfec MnvuvaisiuQ 

WL^sMnsfUm, (£>.t April 25, 1899 


I 

Mr. Lee IJllery, 

Superintendent of Construction, 

Mint Building, Denver, Colorado. 


Sir:- 

I return herewith, approved upon its face, voucher, 

in duplicate, drawn in your favor, in the sum of.$6.65 

for expenses incurred hy you in traveling from Denver to Love¬ 
land, Colorado, and return, for presentation to the Disbursing 
Agent of the building in your charge, for payment, as per in- 


structions this day given. 



Respectfully 


y 


Acting Chief Executive Officer 


P.D. 






Q\VlS/OAf 

OF 

POIKTMENTS. 


(^fficz ot tftje Mzcxztsx^ 
<^asMtX0tim, i. OP^ April 21, 1899. 


Mr. Lee Ullery, 

Superintendent of Construction, U, S. Mint, 

Denver, Colorado. 

Sir: 

Department letter of the 11th instant, authorizing you 
issue and certify vouchers for the services of Mi. Jos p 
Hall as Inspector of Granite to and including March 2 , 
hereby amended to authorize the payment of his salary to and m 
eluding March 26, 1899, that being the limit of time alio 
nnaer the law* 

In this connection I have to inform you that h 

til© 

appropriation Bill, approved February 24, 1899, pr - ^ 

e’colusion Of sun^lays and holidays In the annual leave of thii y 
, but la allowable on aooount of sioKness, Sundays an 

holidays ' — 


are 


counted as a part of the thirty daysl 
Thereforo 


certified by 


as a paui^ 

of.-hpr was issueci ana 
in view of the fact that a vo " 

+ . nnd including March 

" - you for ilr. Hall's services to including 

31, IftQQ r. and inc 

’ ^®fund of his salary for five days, 

March 27 iftan 

* Will be obligatory. 


Respectfully J'^oui’s, 

/ 









' 7 ' 




Denver, Colo..Mint Building. 

r. i^re ,ro.pi «««.ion your ro^y runot refer to V. inUiato in u^ W oo^- 



Enclosure. 


mticz 0f ttxe ^npzxxfisiUQ ^xjctxitect, 

^ Anril 28 , 1899 . 

<g^astxlustotx, §. ®-r 


ViPo Lee Ullery. 

Superintendent of Construction, 

Mint Building, Denver, Colorado. 

'"■■■ . to office letter of the 7th instant, relative 

Referring to office 

T T P Hall. I enclose herewith letter 
to the case of Mr. • • • - ’ „hich 

21st instant, arsending Departiten 

..plain. th. 

In this oonneoti. , .ollnnt 1*. 

.i-u + it will Le necessary for j 

enclosed letter, th , . to the Disbursing Agent, 

amount indicated, and refund the sanie 

Respectfully you^ _ 

Acting^hi^xecutive Officer. 


of tJxz in cUuxQZf May 1, 1899. 


Received of Lee Ullery, check for Twenty-five Dollars ($25.00), 
to be deposited to my ofticial account to cover over payment of J. T. H. 
Hall, March 27th. to 31st. included. 



DSHVER) COLORADO t H2V' MllIT, 


To insure prompt oMerUion your reply must refer to the inUiaU in upper right-hand comer. 


grjeasur^ giepartmjetit, 

miitz of tfte Jttprjevttisxttfi 


( ?op^;ardiiio ) 


^CaBtiitxfitcix, §. i^jay 4, 1899* 



Superintendent of Construction, 

United States (neTr) Mint, 

Denver, Colorado. 

S13? I 

+ 'nic, lav undor separate cover for yciu> 

I send you tnis day luxa 

information and fne files of yo’or ofxi^o appr 

p,into of oontraotors. ara.in^fo. t.e roof oonstr.otion 

or tno mildiug under your o'narse.vl.: Hos.l.S to 23,in- 

„ 1 ^ 3 ive,and 25 to 28 ,lnolusive. 

Respoctfully yours, 



R. 


Ipenver, Col* Mint. 


ftForm 34. ) 

.12low 2,000.) 



ADVISING OF REMITTANCE OF FUNDS. 


^rjcasttrg 


OPFioi oir SUPERVISING ARCHITECT, 


Washington, D. C.. 


May 13 ; 


, 189 ^ 


Your estimate of funds required during the month of » 

\9^,for the work under your charge, is received. I have to advise you that a 


rf^iittance of $ 20,000.oo Tinr James L. Hodges, 

'^^sbursini Agent, has been requested. 
j Respectfully yours, 



_ r/Xj 

Act’ Officer. 




Lee Ulleryi 

Su,pemvUndm1> V. S. 


Mint, 


Denver, Col* 


i ^ 

•r 

* f-'X 







DENTOH,OOLOR,'vDO: NIT;; UlHT 



To wwttTo prompt otteniion your reply mutt r^er to the initUds in upper riyhl-hand comer. 



gjeprartmjent, 

(llffice cff tfejc MnpzxvlsinQ l^rcMlest, 

( POKV/ARDING ) §. <2>., May 17, 1899. 


Superintendent of Construction, 
United States (new) Mint, 


Denver, Colorado. 


Sir: 


I send you tliis day laider separate cover for your in— 
forination and the files of your office approved blue prints 
of contractor* s drawings for the roof purlins of the build- 
ing under yo'or charge,vis: Nos. 632, 654, 660 and 661. 

Respectfully yoiirs, 

iteot, 


— 



y::j 




DlilNVSR, MINT. 

To insure prompt atteivtion your reply mud refer to the inituds in upper right hand eo 


F 


ENCLOSURE. 


r 

t^Uxtz of ttije MnpzvoisinQ ^KcMtect, 

Wi^sUingtoa, May 19 > 1899. 


Superintendent of Construction, 

U.S. Mint Building (new), 

Denver, Colorado. 

ti»* t.p.r».nt >.«.r 7»« »» “• 

ot S. Qulgl.?..* Sn.P~« •' " ”3°' 

ti„„ ,ith .ort » th. talUlB! «»>« »»» 

th. In.P'.”*-' “■ 

to .00 tl»t »'>•“«“ “ 

+ will oommenoe. 
which date his compensation wii 

Respectfully yours. 


ohiteot* 





/ 


To insure prompt atte'ivtion your reply must refer to the initials in upper right-hand comer. 


1 ' 

\ 






©fficje 0f ttijc Jtipjctjwising AtcMtuct, 

^asMtxgt0U, JJgy Yj , 13f/9. 

Horb irt b, 

; Oor.Pino b Arlams Sirootc, 
r^cGTi 3ry» T'iGconfjir.. 

toprrtrtent lotV«- o? th« 13th inct.ni..ppoint- 
^ ’ . > rrgnito i- oonneotion -Hh tto U.J. *ir.t r(F. 

in"'o6u ,.io„ at tVj rat© of'^1800.00 p^r 

P^Tio. of six nontho fron. lat© o' oata. 
frnvr..?or a .ro-.-. ‘ ' L'onver.Colorado.ant yo© should 

T;irth:r;oint ©t tU© ©aniaot an,, upon ropoH 

■rrrneo jvpfnlntendont of 'lonatrvntion at tUo build 

inc to to th© ©noloood oath o? offio© and 

Clbexecutod to this offioe. 
return ___ 


RenpootftiXly yours, 

• if y" 








3ur<J^*vicinr Aro’iit^ot* 







DIVISION OF ApPOINTMKNTS. 

> F„rm eS-aEd. 4 20 96 1,000, J 



Mr..Lee Ullery, 


77 


grcasttry ^cpnvtmcntf 

OFFICE OF THE SECRETARY, 


Washington, D. C., May 18, 


180 2 . 


Supt. of Const ruction, U.S. Mint, Denver, Colorado. 


\Sir: 

' *„i, mr. ».«». ■>. 

ji the end of the jyrohatlonary term, vr 

0 / .. Herber-t E. Quiglev 


’ Service 

IK 'i 


six months from date of oath, 


fetf appointed .. 

t 


inspector of 


1, your Offtco on this date 


, whether .'iilB __ conduct 




and oapnolty - has . l>oen 

nis retention in the sermce. 


satisfactory during said term,, and whether you 


" recortim^^^^'■ 



Respedfully yours, 



Secret(iru. , 

c./ tk 


















OF 

APPOINTMENTS. 



JljreaBxir^i gepartnijeut, 

mficz of the 

W&^stLiUQton, May 18, 1899* 


Mr. Lee Ullery, 

Superintendent of Construction, 

U. S. Mint, Denver, Colorado, 


Sir: 

I nave to inform you tnat tne Department has this day ap¬ 
pointed Mr. Herbert E. Quigley as Inspector of Granite in connec¬ 
tion, witn the building under your superintendency, with compensa¬ 
tion at the rate of eighteen hundred dollars (J^ISOO) per annum, 
for a probationary term of six months from date of oath. 

You are authorized to issue and certify vouchers for his 

services accordingly. 


T. 


Respectfully yours, 




C 




"w 

Secretary. 



I 


1^ 


DEIIVER, Itlll? 

'y H.<i 12 15 V7 2,000 j 

AUTHORITY FOR OPEN-MARKET PURCHASE. 

(AU letUr» in r*piy to ojfteial communicatiofu mint r^fer to tnUial in upper Hght-hand comer.) 

? 

^reasurg gegartmicnt, 

OPPIOBOFTHE SUPERVISING ARCHITECT,^ 

Washington, D. C., May 20, 1899. 

Superintendoit of Construction, 

U.3. Mint Building, (new), 

Denver, Colorado. 

Sir: 

In view of the request and recomniendation contained in your 
letter of the 15 th instantand the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorized to incur an expenditure not exceed¬ 
ing six dollars and seventy-five cents ($6.75) 

“ __,_ 4 .. ^ 4 , __ -1 ratM-C 



for six months 

Superintendent's oilice, 


$6.75 


i 







4« + ori "Instructions to Superin- 
Your attention is called to printed 

certify vouchers on account ol 
tendents," and you will issue and certi y 

' made from the 


the above in ac 

appr opriation 




Respectfully yours. 


^ -.w ' » r 

Chief Executive Officer 


DEJIVER, COLORADO: 


\ 


net: Mint: 


^^0 


iAU lettei'8 in reply to official communicatums must refer to initial in upper right-hand comer.) 


MGLOoUKE. 


^Tjeasury gje^rartm^t 

©ffijc« of fiiz SzcxztavB 


WasMtX 0 t 0 tt, g. May 19, 1899. 









V 

ll 


superintendent of construction. 
United States (New) Mint, 


Denver, Colorado 


Sir: 


In connection T'^ith a contract with John A. McIntyre,for 
fovin£ations,aiperstruoture,roof oovesring,etc. jfor the building 

under your charge am to all ita provisions and the stipulated 
time for completion, am especially to your telegram am letter 
of the 20th ultima addressed to the supervising Architect of 
this Department,and to your latest senii-monthly report dated 
ISth instant,yovx are novr iniOrmed that the Government has decided 
to assume charge of the work on the 2Gth instant,vTithin its legal 
righto conveired ijy the contract, am you are hore-oy directed to 
uarn the contractor,his agents or representatives from the site 
am to take possession of said wrk in vfhole or in part,and of 
all maohinury or tools employed thereon am all materials belonging 



supt. Eenver liltti* 


Page 
% 

to t!ie contractor delivered, on the site^preliininary to the 
Governments prosecuting the vrork,the cost to be charged against 
any moneys due the contractor and in the event of this being 
insufficient that the excess thereof shall be collected from 
the contractor and his sureties. 

You are hereby directed to prepare an inventory of all 
tools,machinery and materials belonging to the contractor and 
delivered on the site of the building at date of the 2Gth In¬ 
stant and to for\7ard the saiiie to the Office of the Supervising 
Architect. You must forbid the removal,by any one,of any 
materials,tools,etc.,and you ai*o roqu.osted also,for i^urposes 
of record siiould the same be necesssrj' in the luture,to secure 
photographic vioTTS tahen on the 26th instant of the condition 
of worh on the building proper and. at such points as ray in 
your judgment be of value in this connection. 

You are reejuested to place the Office of the Supervising 
Architect of this Department in possession of any local inforEa- 
tion as to any arrangements vrhich had been made bj/* the contractor 
for the supply of worh and also whether you have any Lhowledo® 
of any subcontractors for the supply of materials or for setting 
the same in place,giving full information as far as can be 
obtained as to amounts involved ♦etc. YHiilc gathering this in¬ 
fo rmation, however,you iiiist be careful not to obligate the Govern 
mont in any particular,nor to intimate tliat the Gover*u*enu 


supt,Deliver VlTii OlChxi)^ 


s 

\ . 


be responsible for any liabilities or agreements entered j-H^o 
b^’’ the contractor* 

Enclosed for your information find copy of Department 


letter this day addressed to the contractor. 

Respect fully yours, 






, a JI J • 


MPCT lSli2 

To inooro prompt attotUUm yoor roply moot refer to the miaU in npi>er ripM-hand corner. 


in 




grcasurB 

Office 0f ttie Su^yevuisitxs ^tcMtect, 

Wasltiix0tmx, §. May 19 > 1999. 



SuperiniiGniont of construction} 
united States Mint (lieu), 

Denver, Colorado, 

Sir: 

Referriri£j to Departt-ent letter of tliis day directing you 
to perforn certain services in connection 'ivrth the Goxernrcent 
assuming ciiarse of tlie uork^as onUraceo. in a contract vr—tli lir* 
j. A. McIntyre,for foundations,superstructure,etc.,at the 
huildir:^: under your charge,you are hereby directed,at some 
tii-ie x^rior to the 26th instant,to visit the Arhins Quarry 
Yjith a view to gathering all information vliich may be of ser¬ 
vice to this Office in prosecuting the above work. 

As intiinated in Department letter to you above referred 
to,you must in no way obligate the Government,but simi^ly ascer¬ 
tain what arrangci.ients could be iiade,and also uhe prospects 
of securing satisfactory granite in ample ouantitios,suitable 
in size,color and texture to pccocplish a successfLil result 
in the erection of the building. 


supe: 


>intendent of constniotion, Denver Mint. 


Pace 


Your actiipl travelling a«). eubr.ictence exipenBes vmllc 

duty rill be paW appropriations 

in the perforraanco oj. th-,r. duty 

undCT the control of this Office. 

Bespeot fully yours, 


‘TnYorvioii 



n 


Set. 




15’T'’ sail”; 


mer, in refiy to official communications mvct rtfer to inUial in uppc- H^H-hand comer.) 

gjcjeaswr^ 

miitz jcrf tlije Jejcvetat^ 
WiVisUinstoxif ^*- 7 ir 



A* 

Xf .05 aih'Sfe'iiot, 




^ Uuv<fi? dat0 ^2 tXtmlaom ?f&ti fippQ'OTttl tig^ t5»l« 

/. .:.>crti*oni of ^ oontmet vflVA you for fouiidntlnnst 

«;>.t:i*ctructx:*v^nr cov«s.'lrsc, 4 ito-,o,r V r. ifnitoc". .;t^-:toc l£lnt 


> liX’tlx,,3;o^vcr,;5oX^l^^Oyone o;r rtlin-ilf\tiorvf! i:>€lrv; v!iat tho 
Torlt njet be eosa^letol within flfteeei M»rr*iic tiieroartor* Hot-* 

the effbjfts of t!*if 35eps>r1:;:r*Ttt to cor;g^ei co::^,iXXnnco 
ti!«c*€wit4itth€6r have tijae IVjr boon ^t%xo* 

On JlttvtxQxy xXth^X&t)a^th4.t* 

cation to you mtitying you that \inJLooo yon nhouXi 

a&rn artur mitrXom upon you of the notice tn salfl lottci. j^uny 

the e*( 3 eye terns, tho Ei 8 ?ayt oJit vouid avail ItcoXf 
of nU Ito rl 4 j?ite uniey tlio contract tisklife chfirse of n^ic 
iirork,otc. IV reaeon or certain rej^rweaitatlom t:.v 3 C'a;pon isado 
ay you,the l}eg^art}>ient notiflei you,In lottor of J&mary ?l 3 t, 
1809 ,thftt fliyil Gcticn j?c to t!.e OoyeG*nisi:mtB nnm:iLr\^ cy.ni^o or 






VciVTtx* Ulnt, 


\ 


tiie work^tfouia? be heM in ab«^anee,ait on j^ch ^?7tli,Fau wccra 
Inlbriied W i^oasmytwent lottear that 9 l:|it reason af oertain eoiv* 
ditions which then prevailed*final action wouid bo <iel*«n?ert 
until April S0th*ie90,thla only with tno undarotamln^ tixat 
sene Qvide3u:»e be diecloeod of n lAirpoae on your i>art to delivar 
lantoi'iala in mioh <|uantltle« and prooacute the work in each 
itWTiTWB* ap would Incwro rapid «nr< early oorpletion# 

Advicea received the ?h?p<s*vlein^ Arohiteet of this 
Pei>srticent the lochl reje^esentative at DenverjColorado, 
ifiTOw that the ooiviltilona re^^.in practically sr In the pact, 
nivi the Depart’nent has decl/^ed,hold the flnnl 
action no lonorfo* in abeyance ond hee Instytteted the 5h*" cirln- 
tement of (pnRtrrxCtlon at the buildings on the <?hth Inctent to 
wrn you am your r^enresentatlvee from tt*e preRdeee am take 
poeeeealon of all Batarlalc,taole»cnohlnacy*eto.,en nU3y jvro- 
vlAod for In the contract and to Inltlnte mioh action as my 

be necessary to enable the oovernrs^t to prosecute tlie work 

1 1 

» to completion,the expenao to be chergeft against gtv laonoys due 



yCni under the contract or,In the event tliat this Is Insurxiolent 
that excess be collected from you am your bondesr^en. 


V 




‘ 




Denver , 

V 


Mint* 



To insure prompt attention your reply m-uM r^er to the initials in upper right-hand comer. 


p S 

©ftto 0f thz Jnpjetxrising J^rjcfeitjejct, 

mvisUnQtim, (S},r May 19, 1899. 

! Superintendent of Construction, 

I U.3. Mint Building, 

\ Denver, Colorado. 

^ Sir:- 

I Referring to that portion of Department letter of this day, 

F which relates to securing photographic views at the building un- 
[ der your charge incident to the Government's assuming work em- 
^ braced in a contract with John A. McIntyre, you are requested to 
have the photographs so marlced and sworn to in such manner that 
they can be identified as to date &c. .should it be necessary to 

present them in evidence at any future time. 

Respectfully yours, 




% 


//. 





m 




Denver. TTew Mint. 

To insure prompt attention your reply must refer to the initials in upper right-hand comer. 


B 


lilnclosure, 


Office of fhz MnpzvolsinQ ^xzMXzsXt 

masMugtou, i. May 22, 1899. 


s 


Superintendent of Construction, 

U. S. Mint Building (New), 

Denver, Colorado. 

Sir: 

Referring to Department letter of the 19th instant in 
regard to the Government assuming charge of the work embraced in 
contract vrith J. A. McIntyre, it is proper you should be furnished 
vmth a copy of a report dated the 28th ultimo by tlr. J. E. Hosford 
of this office. 

The officer named, while in the west in connection with other 
duties, v/as directed to visit the works of Frederick P. Bagley and 
Company, with the view of gathering information in regard to the 
^ probabilities of shipment of marble incident to the contract above 
referred to. 

^ The report is transmitted without comment and as demanding 

J no specific instructions at this date. 

I Respectfully yours, 



ect. 


Chlcr^o, Illlnol8,Arrll ?.8,1899. 


Kr» Jaci «8 K* Taylor^ 

Supervising Architect> 

Treasury Department* 

Slrj 

In accordance "with the 4th section of your letter of Inotruc— 
tlons,dated March 30, 1899, - S., P.B.S., * 0.», I vlclted the iiarble 
wrks of Frederick P. Bagley «. Co. in Chlcaco, in reference to 
work they are vmder»tood to be doing for the nen U.S.Klnt Bulldlnc 
In Denver . Colorado, under 3. A. McIntyre’s contract, .«d h-we to 

report as followsi 

It Beams the flm of Baglay A Co. are having a controversy 

. 4 ., relation to •extras". 'This, however, has 

With the contractor in reiaTiion 

0 . 0 , of the work. They very courtooiioly 

at no time del prog , , 

«-nrtflno 0 with Keintyre before no, and tho lueu 

placed their correspondence 

. .O lately as -'^rll 10, 1890, ^ n^lch McIntyre tells 
letter Is dated so lat y ^ ^ ivim 

^.xtras asked for have not yet been ^aiowod him, 

them thab whll® i, 4 *. a/* fiiot 

v«nii with the work, to push lt,&c., that where 

they were to 6 ® ^ *. 4 . 

I do not think best to quote exact lantjuage, 

lit may bo no delays* ^ 44 .V r 4 . # 

E _ entirely stvtlofled with McIntyre*s assur- 

but Baer ley told m® 

^ t he fiaiy paid,•extras" and all. 

ancesm and tha 

« referred to are called for by tho P*S. detail of 

The "e*^**®® 

windows- as comp tired with the 3/4" scale drawing upon 

the End story 

fiAsed their figures* Itemsi 1. A rosette has been 

vhlch they 

tno abacus, this entails additional time in cutting only* 
uddad 1» ^ 



2 . 

2 . A chiaoe® jointing at the neck meuXd and base includes 

both additional cutting and stone in that the addition ie on the 
lurgor j<loc(3S* anuft of the colmnn in the ciullion is 

shovm on tho sA*^ ac;ile drawing detached from the pilaster behind 
it and engaged throi^shout its entire length on the P.S^detall. 

This Is the principal Item as to extra cost as It requires hand 
cuttln{: entirely, whereas, under the first arrangement the v/orknon 
could have turned thofso shafts in the lathe* 4. A more delicate 
I- ontbsls has boon shown upon the P.3, drav/lite than was inUlcatad up- 
on tho sA’* scale, entailing more care in tho cutting* Nothing 
should be allov/od on this item, unless it is particularly referred 
to In tho specification, (I have not aooesB to ths apecitioation), 
us tho blddors know that the drawlnga sent thorn aro made from trao 
insW.d that a creat deal of delicacy and cspresslon of erlelnal 

druTfing i3,necessiJ?^ly, lost in reproductions* 

Bugley .t, CO*s. sub-contract Includes nothlne but nsrblo uorh 

nontlonod bocuuso a proloncod tuid dotominod strike 

3 Wiirblo worJcors were not 
ters tomlnated hare day before yeatorduy- 

liwlved. ' 

1. works. T*e can 6 » 

i Mr. VIoodbury escorted no through .r the 

.-iiB In another part or tn« 
®e;inc blocks for the let story sills. 

tiullding Bien „ork cutting the betel J^rrlTe<l. 

^ I Seven cur loads of large blocks for I «s in- 

^h^y were delayed by floods in Tonnoso®® ^^bia and expona® to 

loraad by the fim they went to addition ^^^und by anotbor 

thl 1. having them brought aro 

^ his shipment through, ha 


3. 


ftr.d lone^r ro\ito but £;ottln{j; them here on time* Kr.Bagley in os* 

r 

plaining the i*.boY0 ways It its his intention to have ;dl the vTorh 
ready ‘and dollvorod bofore it Is needed, 

Thera Is one large sill in which Isa minute but continuous 

I 

crackf which might escape observation— sounding Indicates Its ex— 
IstonoV* xhoy Infomod ma thoy did not intend to flnlB}! und ship 
It. tT^an -.fare carylnc ths oarlt.ao, vrorhlnc tVon plaster nodsls. 
Koot the wortoen about tlio pronli«B wore at work upon the bulld- 
Int 'uKei' oonaldoratlon. In reply to a uuestlon Hr.^neloj’ Infona- 
«d nefthat he did not have uork or contracts of such a slao or na¬ 
ture ^8 to Interfere In any decree with tho pror^t fulfillment of 

this cjjp with Ttr. McIntyre. 

ProlElit of this kind Is estimated to retire ;>bout ten days 
in transit from here to.Denver. There Is cos^paratlvely little 
heavy frclcht riovlne -..-esterly from this point at this season. 

^ ^ ^ ^ ^^x’iect to have tv;o G;a*s loaded by Tuesdf^ or Wednesday 

next. 

Respectfully youra* 



DrauehtBia;m,SaporyiBinc Architect's Office• 
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